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1.0 INTRODUCTION 


The Approach and Landing Test Program consisted of a series of steps leading 
to the demonstration of the capability of the Space Shuttle orbiter to safely 
approach and land imder conditions similar to those planned for the final phases 
of an orbital flight. The tests were conducted with the orbiter mounted on top 
of a specially modified carrier aircraft (fig. 1-1). 

The first step, completed January 10, 1977, provided airworthiness and per- 
formance verification of the carrier aircraft after modification. The second 
step, completed on March 2, 1977, consisted of three taxi tests and five flight 
tests with an inert unmanned orbiter. The third step, completed on July 26, 
1977, consisted of three mated tests with an active manned orbiter. The fourth 
step, completed October 26, 1977, consisted of five flights in which the or- 
biter was separated from the carrier aircraft. For the final two flights, the 
orbiter tail cone, which had been used to reduce buffeting effects, was re- 
placed by dummy main engines to simulate the actual orbital configuration. 
Landing gear braking and steering tests were accomplished during rollouts fol- 
lowing the free flight landings. Ferry testing was integrated into the Approach 
and Landing Test Program to the extent possible. In addition, four ferry test 
flights were conducted with the orbiter mated to the carrier aircraft in the 
ferry configuration after the free-f light tests were completed. 

The primary objectives of the program were as follows. 

a. Verify orbiter subsonic airworthiness , integrated systems operations 
and selected subsystems operation for First Orbital Flight. 

b. Verify an orbiter pilot-guided approach and landing capability. 

c. Verify an orbiter subsonic automatic terminal area energy management/ 
automatic landing capability. 

d. Verify an orbiter capability to safely approach and land in selected 
gross weight/center of gravity configurations within the operational 
envelope . 

These objectives were accomplished by flying well within the flight envelope 
and extrapolating the results to the limits of the flight envelope. 

References 1 and 2 contain the results of the postflight evaluations of the 
captive-inert and captive-active flights. Reference 3 contains the results of 
the ferry flight testing. In general, this report contains only the results 
of the postflight evaluation of the free flights. However, summaries of infor- 
mation contained in references 1 and 2 have been included. Descriptions of the 
test vehicle. Enterprise (Orbiter 101) , and the Shuttle carrier aircraft are 
given in appendix A. Vehicle historical information is given in appendix B. 

Greenwich mean time (G.m.t.) is used in this report and elapsed flight time is 
referenced to carrier aircraft brake release. Unless otherwise noted, altittides 
have been determined from C-band radar data and are referenced to mean sea level 
(MSL). All tests were conducted at Edwards Air Force Base, California. 


1-1 




Figure 1-1.- Mated Shuttle Carrier A ircraft/Orbiter 







2.0 CAPTIVE-INERT TEST PHASE 


2.1 TAXI TESTS 

Test plans called for three taxi runs to be made at progressively higher speeds 
to evaluate handling qualities of the mated carrier aircraft /orbiter and obtain 
engineering data prior to the first captive flight. Specific objectives were 
to evaluate the technique of setting thrust for takeoff, directional stability 
and control , elevator effectiveness , pitch response , thrust reverser effective- 
ness, and airframe buffet. The three runs were successfully accomplished on 
February 15, 1977, at maximum speeds of 78, 122 and 137 knots. No areas of 
concern were identified that prevented proceeding with the first flight of the 
mated carrier aircraft /orbiter. Details of the test conditions and results 
are given in reference 1. 

2.2 FLICaiT TEST PROGRAM 

Areas requiring flight data prior to the initiation of the captive-inert flight 
testing incliided (1) the definition of the flight envelope boundary based on 
adequate flutter margin, empennage loads (vertical tail, horizontal tail, and 
tip fins) during maneuvering flight, mated configuration buffet, and the effects 
of a carrier aircraft /orbiter longitudinal trim modification; (2) verification 
of the interface loads and corresponding flight conditions to ensure a positive 
launch separation; and (3) verification that a launch abort maneuver could be 
performed within the orbiter 75-percent wing load design criteria boundary. 

Five captive flights were conducted with an inert unmanned orbiter to satisfy 
these requirements. The first four flights were conducted to evaluate the air- 
worthiness of the mated configuration and to establish the operational flight 
envelope for the captive-active and launch phases of the Approach and Landing 
Test Program. The purpose of the fifth flight was to evaluate mated perform- 
ance and operational procedures while flying two simulated laiinch profiles. 

Table 1 and appendix C contain general information concerning the five captive- 
inert flights. Appendix D contains vehicle mass properties data. 

2.3 PERFORMANCE ASSESSMENT. 

The five mated inert flights showed that the carrier aircraft had the necessary 
performance to successfully climb to the desired altitude, accomplish the launch 
maneuver, and attain the desired separation parameters. The flights also showed 
that a recovery could be safely effected if launch was not performed. Specific 
flight test requirements satisfied by the captive-inert flights are listed in 
appendix E. A detailed assessment of the test vehicle performance is given in 
reference 1. 
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TABLE I.- GAPTIVE-INERT FLIGHT GENERAL INFORMATION 

















o\ 





HI 

O 

O 





o 





A ■ 

•• 

•« 

bO 


d d >> 

CM 

m 

tH 

•H 


o o u 


rH 




4J 4-1 nzJ 

• 





iH "H 

U 




3 Q 5 3 
pc< P< tc o 














r>. 






o\ 






H 

O 

m 

4-1 



A 

O 

H 



V4 

00 

• • 


bO 


Pi W (3 >4 

CM 

m 

CM 

•rf 


O M O 


iH 


iH 


U 3 4J 

« 



P4 


H g P4 -H 

rO 




d o o d 

(U 





Pm a w o 

Pm 






r- 












o\ 



CO 



tH 

in 

O 

4J 



A 

m 

CO 



$-1 

UO 


-•« 

to 


P3 4J 0 >> 

CM 


CM 

•H 


o u o u 


iH 


tH 


■M a w -d 

• 



pti 


t- 4 g P4 -H 

»S 




a ^ o a 

0) 





^ a a o 

Pm 


















0\ 



CM 



H 

CM 

m 

•M 


>» 

A 

CO 

tH 



u 

CM 

•.« 

•• 

bO 


0 +J 0 Ps 

CM 

tn 

CO 

•H 


O )4 O M 


tH 




4J a 4J •« 

• 





rH a M >H 

•Q 




a ^ o a 

0) 





Pm a a o 

Pm 












r>^ 






o\ 






iH 

O 

o 

4-1 



A 

CO 

H 



U 

00 

»• 

«• 

bO 


d 4J d 

H 

tn 

CM 

•H 


O Vi o 


tH 


H 


4J d 4J TJ 

• 



Pm 


H g V4 -H 

d a o d 

•s 





Pm g g O 

a 







4-1 






• 

0 






•g 





d 






A 






<0 






0) 

A 

a 




d 

2 

o 


CQ 


d 

0 

•H 


Vi 


tH 

•H 

4J 


0) 


(U 

4J 

(X 


0) 


Vi 


•H 





4-1 

g 

O 


bO 


.i4 

bO 

m 

0) 

1 

.§ 

0) 

4J 

2 

•H 

tH 



d 4J 

d 


IH 


o 

•H O *J 
oa g 

»X3 

M-l 

T3 


4-1 

4J *H bO 

4-1 

O 

d 



P. (X*H 

rd 


CO 


bO 

d O r-l 

bO 

d 

& 


•H 

a a Pm 

•H 

R 

d 


tH 

Pm 

iH 

Pm 

*H 

U 








2-2 




3.0 CAPTIVE-ACTIVE TEST PHASE 


3.1- FLIGHT TEST PEDGBAM 

In the captive-active test phase, the orbiter was active and manned while mated 
to the carrier aircraft. Separation of the orbiter from the carrier aircraft 
was neither planned nor executed, although provisions were made for separation 
to be performed in an emergency sitiiation. The original plan for this phase 
was to conduct five flights; however, the program was restructured upon comple- 
tion of the captive-inert flights. Flight 2 was deleted by adding the test re- 
quirements to those of flight 1. A flight was added to precede flight 1 with 
test conditions below the hardware structural limit speed envelope because of 
concern that a hardover orbiter control surface was possible. This flight was 
designated flight lA. Flights 4 and 5 were to be flown only if there were prob- 
lems on prior flights that warranted additional flights. Ihe captive-active 
flights were conducted to verify the separation profile; verify the integrated 
structure, aerodynamics, and flight control system; verify orbiter integrated 
system operations; and refine and finalize procedures in preparation for free 
flight tests. 

Table II and appendix C contain general information concerning the captive- 
active flights. Appendix D contains vehicle mass properties data and appendix 
F contains meteorological data. 

3.2 PERFOEMANCE ASSESSMENT 

The first flight verified the performance of selected orbiter subsystems, in- 
tegrated subsystems, and grotind operations in a reduced-speed/ altitude environ- 
ment, especieilly with those operations affecting orbiter control surface deflec- 
tions. The flight also verified the orbiter stability and performance in the 
mated configuration with combined operation of the primary flight control sys- 
tem (in the control stick steering and manual direct modes) , the auxiliary power 
units, hydraulics, and structure. Vertical tail buffet data obtained during 
speed brake and rudder operation at 180 knots showed that there were no sig- 
nificant longitudinal oscillations. 

Results of flutter clearance tests performed on the second flight with orbiter 
control surfaces active (restricted to low amplitude limits) at approximately 
230 and 270 knots Indicated that there were no sustained vibrations. Dynamic 
response of the orbiter to rapid control inputs from both the orbiter and car- 
rier aircraft was highly damped and was considered satisfactory. Buffet tests 
conducted at 230 knots with the orbiter speed brakes set at several increments 
up to 100 percent and the orbiter rudder deflected produced only light buffet. 
Similar tests at 270 knots produced a slight increase in buffet at the 40 per- 
cent speed brake setting £tnd a slight decrease above 70 percent. The structural 
responses were well within limits. A separation data run performed on the sec- 
ond flight verified that the separation conditions planned for free flight 1 
were satisfactory. Additionally, an autoland fly-through allowed the orbiter 
crew to monitor the attitude director indicator and horizontal situation indi- 
cator for proper onboard indications. 
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The third flight primarily demonstrated that the operational separation profile 
and procedures were satisfactory. The results of the separation profile analy- 
sis were in agreement with the results from the second flight. 

In addition to showing that the separation conditions and procedures were satis- 
factory for free flight, the captive-active flight tests showed that the orhiter 
hardware and software performance was satisfactory for the Approach and Landing 
Test requirements, and that the support operations, including turnaround, mis- 
sion control, and mission evaluation were satisfactory. Specific flight test 
requirements satisfied by the captive-active flights are listed in appendix E. 
Anomalies encountered during the captive-active flights are listed in appendix 
G. A detailed assessment of the orhiter performance is given in reference 2. 


TABLE II.- CAPTIVE-AGTIVE FLIGHT GENERAL INFORMATION 


Description 

Flight lA 

Flight 1 

Flight 3 

Flight crews 




Orhiter 




Commander 

Pilot 

Haise 

Fullerton 

Engle 

Truly 

Haise 

Ftillerton 

Carrier aircraft 




Captain 

Copilot 

Flight Engineers 

Fulton 

Mctfiirtry 

Horton 

Guidry 

Fill ton 
McMurtry 
Guidry 
Young 

Fulton 

IfcMurtry 

Horton 

Alvarez 

Flight date 

June 18, 1977 

June 28, 1977 

July 26, 1977 

Time of brake release, G.m.t. 

15:06 

14:50 

14:47 

Elapsed flight time, hr:min 

0:56 

1:03 

1:00 
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4.0 FREE FLIGHT TEST PHASE 

4.1 FLIGHT TEST PROGRAM 

Five flights were conducted in vdiich the orbiter was separated from the carrier 
aircraft to demonstrate the capability of the orbiter to safely approach and 
land in selected center-of-gravity configurations within the operational envel- 
ope, progressing from the most benign to the most critical flight regime. For 
all flights , the orbiter was ballasted to be a lightweight orbiter of approx- 
imately 150 000 pounds. The orbiter was configured with the tail cone on for 
the first three flights and with the tail cone off and dvanmy main engines in- 
stalled for the final two flights. On the first flight, two left turns of ap- 
proximately 90® were made after separation from the carrier aircraft opposite 
the touchdown point. On the second flight, a left turn of approximately 135® 
and one of 45® were made. On the third flight, the pattern was similar to that 
of the second except that the first turn was approximately 140® and the second, 
40®. On the fourth flight, two left turns of approximately 10® were made to 
align with the rxanway. On the final flight, a straight-in approach to the run- 
way was made. 

Two centers of gravity were used with the tail-cone-on configuration. These 
were based on the pitch static margin equivalency for the tail-cone-off config- 
uration and a flight control system test requirement to have a center of grav- 
ity spread of 2 percent of the reference body length. The forward center of 
gravity provided the more stable static margin. Therefore, free flights 1 and 
2 were conducted with the center of gravity at 63.8 percent of the reference 
body length, which simulated a tail-cone-off forward center of gravity of 65 
percent. Free flight 3 was conducted with the center of gravity at 65.8 per- 
cent, which simulated a tail-cone-off aft center of gravity of 67 percent. The 
two tail-cone-off flights were conducted with the center of gravity at 66.25 
percent, \idiich is the same as that planned for the approach and landing phase 
of the first orbital flight test. 

Braking and steering were evaluated during rollout after each flight. Lakebed 
runways were used on all flights except the final one. A paved. runway was used 
on flight 5 to obtain data on the orbiter tire/paved runway interface to support 
qualification of the deceleration system. 

Table III and appendix C contain general information on the five free flights. 
Appendix D contains vehicle mass properties data and appendix G contains mete- 
orological data. Velocities given in the following flight descriptions are 
in knots equivalent airspeed (KEAS) . Altitudes were determined from ground 
radar data. 
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TABLE III.- FREE FLIGHT GENERAL INFORMATION 



-2 















4.1.1 Free Flight 1 


Takeoff was from runway 22 and the turn to Intersect the racetrack flight pat- 
tern was made 15 minutes into the flight. Flight control system checks were 
initiated about 22 minutes after takeoff. The checks were completed after 5 
minutes and a TA.CM long-range test was performed. After reaching a maximum 
altitude of approximately 30 250 feet, pushover .for the orbiter separation ma- 
neuver was performed at 15;47;40. Separation was initiated by the orbiter crew 
49 seconds later. Computer 2 stopped executing at separation. The remaining 
three computers in the redundant set continued operating properly and the crew 
took the necessary actions to continue the flight as planned. The orbiter was 
landed on lakebed runway 17 with touchdown at 15:53:51. Touchdown was approx- 
imately 1 mile past the predicted landing point. Free-flight time was 5 min- 
utes and 22 seconds. Steering, braking, and coasting tests were performed 
during rollout which was approximately 11 000 feet. The altitude profile for 
free flight 1 is shown in figure 4-1. 
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Elapsed time from brake release, min 
Figure 4-1 Free Flight 1 altitude profile . 


4.1.2 Free Flight 2 


After takeoff from runway 22, a turn, to intersect the racetrack flight pattern 
was made about 17 minutes into the fli^t. Fli^t control system checks were 
completed about 21 minutes into the flight and special rated thrust was initi- 
ated about 16 minutes later to achieve the desired altitude for pushover. At 
28 minutes into the flight, a Dryden Flight Research Center power surge resulted 
in the loss of all radar data which, if not corrected, would have caused the 
flight to be terminated. The prime radar data were restored and the flight 
continued as planned. Preseparation checks were made and pushover was per- 
formed at 15; 48; 34 after reaching an altitude of 30 600 feet. Separation was 
accomplished 50 seconds later at an airspeed of 269 knots. The subsequent free 
flight of the orbiter was performed as planned accomplishing a 1.8-g windup 
turn, programmed test inputs, and aerodynamic stick inputs for aerodynamic, 
flight control system, and structural evaluation. The orbiter was landed on 
runway 15 with touchdown at 15;54;55, Braking and steering tests were performed 
during rollout. Upon brake application, almost no feeling of braking action was 
felt until a hard "chattering" sensation was experienced. This chattering oc- 
curred during heavy, moderate, and differential brake pedal deflection. The 
landing point was 680 feet beyond the preflight predicted point and rollout was 
10 037 feet. The altitude profile for free flight 2 is shown in figure 4-2. 
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Figure 4-2 . - Free Flight 2 altitude profile. 






4.1.3 Free Flight 3 


Takeoff for the third flight was again from runway 22. The captive flight phase 
was normal and the sequence of events was similar to that of free flight 2 ex- 
cept that a mass damping system in the carrier aircraft was checked out. Push- 
over was performed at 15:44:58 after reaching an altitude of 29 500 feet. Prior 
to this flight, the orbiter center of gravity location had been moved aft from 
63.8 to 65.8 percent of the reference body length to simulate the tail-cone- 
off pitch stability characteristics at 67 percent. The center of gravity change 
necessitated a lower separation velocity to decrease the probability of high g 
' loads . Separation was accomplished 40 seconds after pushover at an airspeed of 
about .250 knots. 

The free fligiht phase was essentially the same as that of free fli^t 2 (i.e., 
a 1.8-g windup turn and application of both programmed test inputs and aerody- 
namic stick inputs for aerodynamic, flight control, and structural evaluation) 
except that closed-loop automatic g\ii dance was employed after the final turn 
for approximately 50 seconds starting at 49 minutes and 21 seconds into the 
flight. The orbiter was landed on runway 17 with touchdown at 15:51:12. After 
23 seconds of coasting following touchdown, gentle to moderate differential 
braking was performed commencing at speeds of approximately 150 knots. Moder- 
ate to hard braking was performed at low speeds (approximately 115 to 20 knots). 
"Chattering" was again experienced during hard braking commencing at about 
110 knots. Nosewheel steering was engaged at a speed of 12 knots. The touch- 
down point was 786 feet beyond the preflight predicted point. Nosewheel touch- 
down occurred 3489 feet after main landing gear touchdown. Total rollout dis- 
tance, including excursions, was 9184 feet. Total rtmway rollout distance was 
9147 feet. The altitude profile for free flight 3 is shown in figure 4-3. 
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Carrier aircraft special-rated thrust 
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Figure 4-3.- Free Flight 3 altitude profile. 




4.1.4 Free Flight 4 

Takeoff for free flight 4, the first with the orbiter in the tail-cone-off con- 
figuration, was from runway 04. Two circuits of a racetrack pattern were flown, 
the first eatending about 70 nautical miles and the second about 75 nautical 
miles northeast of Rogers Lake. The f lightworthiness and safe buffet levels 
of the mated carrier aircraft and orbiter in the tail-cone-off configuration as 
well as the separation performance were demonstrated on the first circuit. Spe- 
cial-rated thrust was Initiated at 26 minutes into the flight to gain additional 
altitude prior to the separation data run. The separation data run was initi- 
ated at an altitude of 20 200 feet with pushover at 15:16:12. The data run was 
terminated 156 seconds later at an altitude of about 16 000 feet. 

Orbiter flight control system <lxecks were performed after completing the first 
circuit. A turn was then made back to the southwest, special rated thrust was 
initiated, preseparation checks were made, and pushover was performed. The 
time of pushover was 15:49:35 and the altitude was 25 200 feet. Separation 
was accomplished within the planned envelope 38 seconds later at an airspeed 
of 248 knots. The subsequent 2 minute and 35 second free flight of the or- 
biter was perfoirmed as planned with application of an angle-of-attack sweep 
and aerodynamic stick inputs for performance as well as stability and control 
flight test data. Flight handling qualities were also evaluated. 

The orbiter was landed on runway 17 with touchdovm. at 15:52:48. Braking tests 
were performed and nose wheel steering was engaged during rollout. The touch- 
down point was approximately 510, feet beyond the preflight-planned point. Total 
runway rollout distance was about 5725 feet. The altitude profile for free 
flight 4 is shown in figure 4-4. 


4-9 



Orbiter flight control system load checks 
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Figure 4-4.- Free Flight 4 altitude profile. 



4.1. 5 Free Flight 5 


Following takeoff from runway 04, a turn to the north was made to Intersect a 
25- by 10-nautlcal-mile racetrack pattern. TACAN checks were made and auxil- 
iary power unit 1 was activated while flying a single circuit of the racetrack. 

A left turn was then made at the north end of the racetrack and the mated ve- 
hicles were flown approximately 60 nautical miles on a heading of 204" . Flight 
control system checks were made during this period beginning 26 minutes after 
takeoff. Another left turn was then made to a heading of 40" to get into posi- 
tion for the orblter approach and landing on concrete runway 04. Special rated 
thrust on engines 2 and 3 was intitated prior to the final turn at approximately 
42 minutes into the flight to achieve pushover altitude. Pushover was performed 
at 15;51:56 with the mated vehicles on a heading of 42". Separation was accom- 
plished 40 seconds later at an airspeed of 245 knots. 

The orbiter approach and landing were controlled manually in the control stick 
steering flight control mode through the entire free flight until touchdown. 

For the last 8 seconds prior to touchdown, there was a pitch oscillation caused 
by control stick inputs to control sink rate. The inputs kept the elevens rate 
limited and the flight control system did not respond to some roll inputs. 

This appears to have triggered very large roll commands just at touchdown. The 
vehicle touched down softly with wings level, but skipped back into the air 
rolling right. A pilot-induced oscillation in roll then occurred for 4 seconds. 
The pilot ceased roll input momentarily and the motion damped quickly just prior 
to second touchdown which occurred 6 seconds after the first. The left wheel 
lifted off slightly on the rebound but the vehicle stayed on the ground and 
completed a normal rollout. 

After nosewheel touchdown, the braking sequence was as follows: light braking 

from nosewheel touchdown to 100 knots, heavy braking from 100 knots to 50 knots, 
and light braking from 50 knots until stopping. The point of first main land- 
ing gear touchdown was approximately 1000 feet past the preflight planned point 
and the final touchdown point was approximately 2900 feet past the preflight 
planned point. Total rxmway rollout distance from the first touchdown point 
was about 7930 feet. The altitude profile for free flight 5 is shown in figure 
4-5. 
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Elapsed time from brake release, min 


4.2 ORBITER PERFORMANCE ASSESSMENT 


This section provides an assessment of the performance of the orbiter and dis- 
cussions of problems encoxmtered . In some cases, additional discussions of 
problems are given in section 7.0 that include details and action taken for 
resolution. 

4.2.1 Structures 

General strength integrity; Mid and aft fuselage flight strain measurements 
and fuselage bending moments derived from these measurements indicate that all 
loads were well within design limits. Maximum fuselage bending moments occurred 
during landing. Vertical stabilizer measured strains were low and well within 
specified limits. Crew module to forward fuselage attach link maximum loads 
were approximately 50 percent of levels allowable for the Approach and Landing 
Test Program. 

Compartment internal pressure: Comparison of compartment pressures derived 

from flight data with predicted pressures shows good agreement for compartments 
forward of the 1307 bulkhead. The aft compartment, however, eaqperienced a pres- 
sure that was approximately 1/2 Ib/in^ lower than expected. The reason for 
this difference is not apparent at this time and is being investigated. When 
resolved, the venting mathematical model will be updated as necessary. All com- 
partment pressures were well within structure design limits. 

Landing loads; The orbiter landing loads were coii?)uted using the landing gear 
load calibrated strain gages. The nose landing gear and both main landing gear 
strut assemblies were instrumented with load calibrated "wideband" strain gages. 
These strain gages were used to compute drag brace and ground reaction (tire) 
loads. 

Presented in table IV are comparisons of the measured and predicted main land- 
ing gear tire maximum vertical loads for the five free flights. The horizontal 
velocities and eleven deflections which correspond to these loads also are pre- 
sented in the table. The maximvim difference between measured and predicted 
values for tire loads is less than 14 percent. The main gear tire maximum loads 
occurred within 1 second after nose landing gear impact. During this period, 
the orbiter is at a negative angle of attack and the elevens are in a traillng- 
edge-up position. This configuration results in a downward net aerodynamic 
load that is reacted by the landing gear. The tire loads for free flight 4 
were the highest of the free flight landing tests. 

The main landing gear lower drag brace loads and corresponding ground reaction 
loads during braking are presented in table V. The drag brace loads for all 
flights are well within design limit even though significant vibrations occur- 
red on flights 2 and 3 due to dynamic coupling of the anti-skid system with the 
landing gear /structure. 
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TABLE IV.- MAIN LANDIHG GEAR TIKE MAXIMUM VERTICAL LOADS 


FU^t 

L_ ^ 

Loads 

, lb 


Horizontal 

velocity, 

knots 

Elevon 

deflection, 

deg 

Right main landing gear 

Left main landing gear 

Measured 

Predicted 

Measured 

Predicted 

Tail cone on: 







1 

70 100 

72 300 

75 900 

72 300 

148.0 

-33 

2 

67 400 

67 000 

(c) 

67 000 

136.8 

-33 

3 

66 900 

73 200 

76 000 

73 200 

149.7 

-33 

Tail cone off: 







4 

74 300 

63 500 

82 400 

83 500 

162.8 

-16 

5 

54 900 

62 500 

57 000 

62 500 

131.1 

-12 


^Loads occurred within 1 second after nose landing gear impact. 
*^Maximum allowable main landing gear tire load is 100 000 pounds. 
^Data not available. 
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The nose laadirig gear drag brace and ground reaction maximum loads for each 
flight are presented in table VI. The drag brace maximum load occurred on 
flight 2 when the nose landing gear impact velocity was approximately 6.8 feet 
per second. These loads are well below design values both for structure and 
tires. 

Preliminary evaluation of ALT landing loads Indicates that the main landing 
gear tire loads reached 82.4 percent of the "one-time use” design limit (97 
percent of multi-use design limit) while other landing gear loads were well 
below limit. Correlation between measured and predicted tire loads was good. 

Flutter/buffet : Orb iter structural response to, control surface programmed test 

Inputs was satisfactory. No indications of flutter were observed and flight 
data indicated that the wing modes significant to flutter were well damped. In 
the frequency range of structural interest (4 to 8 hertz) flight data indicated 
vertical fin responses that agreed satisfactorily with predictions. Also flight 
data indicated substantially lower speed brake response in the 30-hertz range 
than predicted by worst-case analyses. 

Vibration: The maximum vibration response noted during the free flights occurred 

during landing-rollout \^ere significant responses were noted throughout the ve- 
hicle as a result of landing gear /anti-skid chatter. Accelerometer traces in- 
dicate that eleven transients of up to 18 g (Z axis) in the 16- to 25-hertz 
range occurred during landing-rollout. In general, the dynamic responses of 
the elevens resulted from transient loading conditions and were satisfactorily 
damped. Sustained oscillations were low-level and no evidence of instabilities 
was noted. 

Wing loads: Wing root loads and moments derived from strain data have been 

calculated for the highest wing loading cases during the free flight tests. 
Calculated wing root shears and bending moments agree with predicted values 
within 15 percent while torsional moments agree within 22 percent. All wing 
loads, with the exception of those encountered during the aerodynamic stick in- 
put checks on free flight 5 when the vertical load factor flight limit of 2.0 g 
was exceeded, were within mission structural placards. On free flight 5, a 
maximum vertical load factor (referenced to the orbiter c.g.) of approximately 
2.5 g was produced. However, a review of wing loads and stresses determined 
from flight data indicates that no structural design limits were exceeded dur- 
ing any of the flights. 

Main landing gear door hinge pin assenbly : A main landing gear door hinge pin 

assembly was found missing after free flight 1. This anomaly is discussed in 
paragraph 7.2.3. 

4.2.2 Mechanical Systems 

Mechanical systems evaluated during the free flight phase of the Approach and 
Landing Test Program were the landing gear, nose wheel steering, and brakes. 

The landing gear performed well throughout the test program. Nose wheel steer- 
ing was used on flights 1, 3 and 4 and performed well with no reported diffi- 
culties. Utilization of the braking system progressed from light braking on 
flight 1 to hard braking on flights 4 and 5. Landing performance data for the 
five free flights are given in table Vll. Tire and brakes usage is summarized 
in table VIII. 
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TABLE VI.- NOSE LANDING GEAR DRAG BRACE AND 
GROUND REACTION MAXIMUM LOADS^ 


Flight 

Loads, lb 

Drag brace^ 
(PDB) 

Ground reaction, 
vertical (FG) 

Ground reaction, 
horizontal (FX) 

Tall cone on: 




1 

64 500 

28 200 

17 900 

2 

90 600 

50 700 

27 400 

3 

72 800 

(c) 

(c) 

Tail cone off: 




4 

53 300 

23 000 

15 000 

5 

58 800 

37 300 

17 800 


PDB 

N 


I — 4’X 

t . 


EG 


3 . 

.Loads occurred during nose landing gear impact. 

^Maximum allowable lower drag brace tension load is 211 000 pounds. 
Data not available. 
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TABLE VII.~ lAKDXNG GEAE PERFORMANCE SCMMARY 


Condition 

FF-l 

FF-2 

FF-3 

FF-4 

FF-5 

a 

Runway relative velocity, knots 






Landing gear armed 

311 

274 

297 

295 

306 

Landing gear deployed 

278 

260 

291 

294 

293 

Main landing gear touchdown 

192 

186 

192 

199 

’’187,160 

Nose landing gear touchdown 

148 

137 

150 

163 

131 

b 

Distances , feet 






Touchdown beyond aim point 

. 5 444 

679 

786 

510 

9H 

Main landing gear touchdown to nose 
landing, gear touchdown 

3 869 

4 676 

3 499 

1 730 

4 098 

Main landing gear touchdown to stop 

11 845 

10 037 

9 184 

5 725 

7 930 

^Times, seconds 






Landing gear deployment 






Nose 

7.2 

8.1 

7.4 

8.4 

7.2 

Right 

6.4 

7.3 

6.6 

7.6 

7.4 

Left 

5.4 

6.3 

5.4 

6.6 

6.2 

Main landing gear touchdown to nose 
landing gear touchdown 

12.8 

14.3 

10.5 

5.3 

15.7 

IMIaln landing gear touchdown to stop 

136.8 

74.2 

86.0 

45.4 

62.6 

Rates 






Approximate sink rate at main landing 
gear touchdown, ft/sec 

1 

1 

1 

3 

^1,5 

Pitch rate at nose landing gear 
touchdown, deg/ sec 

3.6 

5.9 

3.7 

2.8 

5.5 

Nose ^eel steering utilization 
Braking utilization 

X 


X 

X 


Light 

X 


X 


X 

Moderate 


X 

X 

X 


Hard 




X 

X 


Runway relative velocities from photo theodolite data. 

^Velocities and approximate sink rates are given for the first and second main landing 


gear touchdowns. The second touchdown occurred approximately 1754 feet from the first. 
^Distances and times were measured from first main landing gear touchdown. 
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TABLE VIII.- TIRE AND BRAKES USE HISTORy 


Flight 

Tires 

Brakes 

Nose 

Main 

1 

^New 

^New 

New 

2 

New 

New 

Used on flight 1 

3 

Used on flight 2 

New 

Used on flights 1 and 2 

4 

Used on flights 2 and 3 

Used on flight 3 

Used on flights 1, 2 




and 3 

5 

N^ 

New 

New 


8i 

Tires subjected to non-destructive postflight inspection 
(infrared holography) and no damage found. 
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On flight 1, light braking was applied at approximately 80 knots and was held 
until the velocity decreased to 55 knots. Nose wheel steering was engaged at 
50 knots and was used until the velocity reached 25 knots. Nose wheel steering 
was once again engaged at 10 knots and was used until the vehicle came to rest. 

A time history of the flight 1 landing-rollout is shown in figure 4-6. The 
crew reported that nose wheel steering was effective and smooth with no over- 
shoot. The measured groimd track exhibited a lateral displacement of as much 
as 80 feet. 

Following flights 2 and 3, the crews reported "chattering" (a low-frequency 
vibration) during heavy application of the brakes (ref. par. 7.2.8). In appli- 
cation, of hard braking on flights 4 and 5, deceleration was improved and no 
"chatter" was detected. 

Aileron steering was used following nose landing gear touchdown on. flight 2i 
The steering was not as effective as expected because of rudder compensation 
while in the control stick steering mode. A lateral displacement of 40 feet 
was achieved in 14 seconds and a linear distance of 2100 feet. On subsequent 
flights, the crew proceeded to the manual direct mode in roll and yaw to pre- 
clude the nulling effect of the rudder. The flight 2 crew also reported that 
differential braking was not an effective steering procedure; however, effec- 
tive steering was achieved by means of differential braking on flight 3 where 
the crew had been alerted to probable "chatter" during hard braking. On flight 
2, a lateral displacement of 25 feet was achieved in 41 seconds and a linear 
distance of 2900 feet using differential braking. On flight 3, a lateral dis- 
placement of 140 feet was achieved in 19 seconds and a linear distance of 2100 
feet. Time histories of landing-rollout for flights 2 and 3 are shown in fig- 
ures. 4-7 and 4-8* respectively. 

Landing and rollout on flight 4 were normal in all respects. As shown in fig- 
ure 4-9, nose wheel steering was engaged at 115 knots for 4 seconds, thus dem- 
onstrating its use at high speed. Postflight inspection of the brakes revealed 
that one carbon lining segment was loose. This anomaly is discussed in para- 
graph 7.2.11. 

Flight 5 was conducted using all new brakes. Hard braking was applied follow- 
ing nose landing gear touchdown (fig. 4—10) and was reported to be smooth and 
effective. Postf light viewing of orbiter camera film revealed apparent smoke 
coming frota the left outboard tire; this would be a normal result of a tire 
producing hard braking on a dry surface. The anti-skid system performed nor- 
mally during partial sld.ds in that it dtimpAd pressure to the brakes and allowed 
the tire to spin up. On the basis of the pressures applied and wheel speed 
data, all tires were slipping partially as commanded by the skid control sys- 
tem to provide optimum braking with the left-hand outboard tire exhibiting the 
highest momentary slip ratios. Postflight inspection of the tires showed scuff- 
ing of all main landing gear tires with that of the left outboard tire being 
the most severe. The tire wear was determined to be commensurate with the 
hard braking applied. Postflight inspection of the brakes has been accomplished 
and a minor amount of chipping was found on four of the 160 carbon lining seg- 
ments of the left-hand inboard brake (ref. par. 7.2.11). 
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Figure 4-7.- Flight 2 landing-rellout time history. 
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Time from main landing gear touchdown , sec 
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Time from main landing gear touchdown, sec 
Figure 4-9.- Flight 4 landing-rollout time history . 
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Ttme from main landing gear first touchdown, 
Figure 4-10. - Flight 5 landing-rollout time history . 


4.2.3 Power 


4. 2. 3.1 Auxiliary Power Units 

The inflight performance of the auxiliary power units during the free~f light 
phase of the Approach and Landing Test Program was normal except for the follow- 
ing discrepancies. 

Indications of occasional e^raneous pulses were seen in gas generator chamber 
pressure data from two of the axixiliary power units. Four out of 80 000 pulses 
occurred out of their expected sequence during 18.5 hours of running time. 

Review of the captive-active data indicated that one pulse was from auxiliary 
power unit 1 and occurred on captive- active fligjht lA. One pulse was from 
auxiliary power unit 2 and occurred on free flight 2. The other two pulses 
were also from unit 2 but occurred on free flight 3. Examination of data from 
free flights 4 and 5 showed no extraneous pulses. The pulses do not cause loss 
of speed control and cannot propagate to an overspeed condition. An investiga- 
tion, of possible causes indicated that a transient voltage was probably Induced 
in the axixiliary power unit controller 15-volt reference power supply by elec- 
tromagnetic interference. 

After free flight 4, carbon particles were found in the fuel pump seal leakage 
collection bottle of auxiliary power unit 2. Postf light examination and ground 
testing of the unit showed no significant damage or deterioration. The carbon 
was most likely a random accumulation from normal operational wear and drain 
line contamination. Consideration is being given to possible improvements in 
techniques and processes to purge drain lines and seal cavities for Orb iter 102. 

Approximately 200 cubic centimeters of lubrication oil leaked from the auxili- 
ary power unit 1 gear box during the free flights. The leakage was probably 
caused by the turbine shaft bellows seal. Corrective action was not required 
for the Approach and Landing Test Program. Coinrective action being considered 
for Orbiter 102 and subsequent vehicles consists of using a double damper tur- 
bine shaft bellows seal and a gear box repressurization system that utilizes 
gaseous nitrogen. 

On several occasions, flaming of the auxiliary power unit exhaust plumes on the 
left side of the vehicle was observed by the ground crews after rollout and 
prior to shutdown. This phenomenon was associated with auxiliary power units 
1 and 2, but was not seen on unit 3. There was no evidence of any adverse ef- 
fect on the vehicle. 

Instrumentation problems associated with the atixillary power units are discussed 
in section 4. 2. 5. 2. 

Approximate fuel usage, flight operating time, and ctunulative operating time 
for the auxiliary power units were as shown in table IX. 
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TABLE IX.- AUXILIARY POWER UNIT RUN TIME 


Auxiliary 

Serial 

Fuel usage , 

Flight run 

^Cumulative 

power unit 

number 

lb 

time, min 

run time, min 

Free Flight 1 

1 

107 

92 

41.0 

389 

2 

109 

177 

70.5 

591 

3 

108 

210 

72.3 

537 

Free Flight 2 

1 

- 107 

84 

40.7 

430 

2 

109 

164 

70.7 

662 

3 

108 

204 

71.4 

608 

Free Flight 3 

1 

107 

79 

37.8 

468 

2 


147 

64.0 

726 

3 

108 

191 

66.5 

675 

Free Flight 4 

1 

1 

107 

98 

47.5 

515 

2 

109 

(b) 

80.3 

806 

3 

^ _J 

108 

238 

: 1 

80.8 

756 

Free Flight 5 

1 

107 

88 

41.8 

557 

2 

103 

143 

66.4 

788 

3 


206 

69.1 

825 


3 . 

Includes operating time during captive-active flights • and groimd op- 
l^erations. 

Data not available. 
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4. 2. 3. 2 Hydraulics 


The inflight performance of the hydraulics system was normal. Operating tem- 
peratures and pressures remained within expected limits except during the full- 
load tests following flights 3 and 5. On flight 5, the caution and warning 
system indicated an under-pressure condition on hydraulic system 3. Details 
of this anomaly are given in paragraph 7.2.17. llie bootstrap pressurization 
system of hydraulic system 3 exhibited slow leakage between flights; however, 
this did not affect auxiliary power unit /hydraulic system start-up. 

4. 2. 3. 3 Fuel Cells 

The fuel cell subsystem met all of the electrical power requirements of the 
flights . The average power level for all flights was approximately 14 to .15 
kilowatts. The three fuel cells supplied currents ranging from 300 amperes be- 
fore ground disconnect to 504 amperes during the flights. The current levels 
of each flight compared very closely with each other. Fan tests performed dur- 
ing flight 2 caused the fuel cell currents to increase to approximately 520 am- 
peres. 

The fuel cell 1 exit temperature was lower than expected after switchover to 
intemsil power prior to flight 3. However, the temperature remained within 
specification limits and stabilized at approximately 133“ F for the last two 
flights. The associated control valve anomaly is discussed in paragraph 7.2.7. 
The anomaly had no adverse effects on fuel cell performance. 

4. 2. 3.4 High Pressure Gas Storage System 

The high pressure gas storage system operated satisfactorily and pressures re- 
mained well within redline limits for all flights. A summary of fluid usage 
is shown in the table that follows. Actual usage was less than planned because 
the auxiliary power unit heater power requirements were less than anticipated. 


Reactant 

-Expected 
usage, lb 


Actual usage. 

lb 


Flight 1 

Flight 2 

Flight 3 

Flight 4 

Flight 5 

Oxygen 

Primary 

Secondary 

31.63 

0 

25.98 

0 

25.98 

0 

26.11 

0 

29.17 

0 

26.29 

0 

Hydrogen 

Primary 

Secondary 

3.99 

0 

3.50 

0 

I 

3.33 

0 

3.40 

0 

3.82 

0 

3.54 

0 
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4.2.4 Pyrotechnics 


Pyrotechnic fxinct ions that were required to operate did so normally. These 
consisted of (1) actuation of the strut that assisted the hydraulics in deploy- 
ing the nose landing gear and (2) carrier aircraft/orbiter separation. Shock 
from the separation system explosive bolts caused the electrical connector to 
be damaged during separation. On orbital flights, the orbiter/extemal tank 
separation system electrical connector will be replaced after each flight. 

A potential problem Identified prior to flight 1 was that , with a single-point 
failure, a pyrotechnic initiator controller at the forward or aft attach points 
could fire when armed without the "fire 1" or "fire 2" command being present. 

To preclude this possibility, modifications were made on the pyrotechnic ini- 
tiator controller separation circuits so that, even with a failure, a control- 
ler would not operate prematurely. 

4.2.5 Avionics 

4. 2. 5.1 Electrical Power Distribution and Control 

The electrical power distribution and control systems operated normally through- 
out the free-flight test phase except that the system B aft separation pyrotech- 
nic initiator circuit voltages did not indicate proper levels when the pyrotech- 
nic initiator circuit was safed after touchdown on fli^t 1. This condition was 
attributed to the loss of the data path in string 2 due to the failure of com- 
puter 2 (ref. par. 4. 2. 5. 4). 

4 . 2 . 5 . 2 Instrumentation 

Operational Instrximentation; The operational instrumentation subsystem pro- 
vided 1026 measurenients , the associated signal conditioning, timing, and pulse 
code modulation (PCM) downlink formatting via the PCM master unit. The system 
adequately supported all the mission requirements. The major anomalous condi- 
tions observed were broken and/or intermittent wiring connections. These fail- 
ure modes were responsible for six of the eight measurement failtires listed in 
table X. The remaining two failures (freon coolant loop 1 and 2 inlet pressure 
measurements) were the result of a generic contamination problem within the 
pressure transducer. The final item listed in table X is discussed in detail 
in paragraph 7.2.14. Additional Information concerning the operatlon^LL instru- 
mentation problems is given in appendix G. 

Development flight instrrimentation : The development flight instrumentation sub- 

system provided 650 measurements with associated signal conditioning and timing 
via the PCM master unit. The overall system performed satisfactorily and sup- 
ported all mission requirements although nose boom oscillations on free flight 
2 nullified angle of sideslip data for that flight. The development flight in- 
strumentation measurements that failed are identified in appendix G. The major 
causes of anomalies were broken and/or Intermittent wiring and loose connections. 
To prevent problems of this type from occurring in Orbiter 102, the following 
corrective action is being implemented: procedures for better quality control 
of soldering and crimping are being developed, a positive lock wire installation 
method is being developed, devices to protect sensors and sensor connections in 
high-traffic work areas are being installed, and the use of precaution signs is 
is being Increased. 
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TABLE X.- OPERATIONAL INSTRUMENTATION FAILURES 


Flight 1: 

Freon coolant loop 2 accumulator qxiantity 
Freon coolant loop 1 inlet pressure 
Freon coolant loop 2 inlet pressure 
Left inboard elevon actuator channel 2 position 

Flight 3: 

Auxiliary power unit 1 X-axis accelerometer 
Auxiliary power unit 1 Z-axis accelerometer 
Auxiliary power unit 3 X-axis accelerometer 

Flight 5: 

Auxiliary power unit 3 exhaust gas temperature 
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A ntimber of measurements were installed in inaccessible locations. In these 
cases, fault isolation was not pursued because of cost and scheduling impacts. 

In general, these problems were attributed to sensor or wiring deficiencies 
and loose connectors. 

There were several other causes of anomalous performance of development flight 
instrumentation. For example, main and nose landing gear acceleroneters dis- 
played a bias shift at landing gear deployment lasting approximately 6 seconds. 
The bias shift was attributed to transient charge currents enteiring the ampli- 
fiers. The source of these transients has not been determined. Since these 
accelerometers will not be used on Orbiter 102, no further troubleshooting is 
planned. A number of vibration measurements also displayed interference from 
transients during transmitter keying when transmitting through the top antennas. 
These antennas will not be installed in this location on Orbiter 102; however, 
a method of grounding RF signals at the amplifier signal input is being devel- 
oped to eliminate interference in the event that transients are still present 
with the Orbiter 102 configuration. 

The wideband tape recorder speed was erratic during landing-rollout on flight 2. 
The condition was caused by excessive vehicle vibration at a frequency of ap- 
proximately 16 hertz. The vibration was reduced on flight 3 and subsequent 
flights by the action taken to correct the brake "chattering" discussed in sec- 
tion 4.2.2. The 16-hertz oscillation occurred at the resonant frequency of 
the landing gear structure and resulted in the recorder being exposed to low- 
frequency vibration in excess of design specifications. 

4. 2. 5. 3 Comsninications and Tracking System 

The communications and tracking equipment performance was good. The problems 
encountered are discussed below. 

Flight 1: 

a. Two general purpose computer errors were experienced Tidiile switching 
between microwave landing systems 1, 2 and 3 during preflight checkout. 
The switching sequences were preplanned to eliminate the possibility 
of redundancy management alarms before entering the microwave landing 
system cone of coverage. The possibility of the computer errors was 
known since the microwave landing system has internal checks to verify 
channel switch parity. The transition time for the switch change was 
longer than expected; thus, the output data parity was set incorrectly, 
thereby signifying a problem. To prevent nuisance error messages dur- 
ing flight, the flight procedure was dianged so that the proper channel 
was selected for all three units, then two units were deselected from 
redundancy management. 

b. One TACAN failed to acquire lock on the Mission Bay TACAN station. A 
second station was selected and lock-on was achieved. Other failures 
of the TACAN system to lock onto groimd stations are discussed in 
paragraph 7.2.13. 
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c. Problems were experienced with the voice uplink from the ground. The 
condition Was cleared prior to the pushover maneuver. This problem 
is discussed further in paragraph 7.2.4. 

Flights 2 and 3; 

Radar altimeter 1 exhibited intermittent tracking at an altitude of approximately 
100 feet. Both units indicated a rapid decrease in the altitude reading of ap- 
proximately 30 feet in 1 second when the rate was actually less than 10 feet 
per second. Data analysis by the vendor is in progress. 

Flight 3; 

Three communications problems were encountered pn flight 3. The first was de- 
termined to be an intermittently keyed microphone in the carrier aircraft. The 
second was an intermittent in the Pilot's intercommunication system. The third 
was noisy communications on the air-to-ground 259.7 negahertz link. The carrier 
aircraft keying problem occurred prior to flight and for about 3 seconds dur- 
ing mated fligh’t. The Pilot's intercommunications problems did not occur after 
takeoff. The noisy communications problem was resolved during flight by disa- 
bling the 259.7 megahertz ground receiver. The two orbiter communications prob- 
lems are discussed further in paragraphs 7.2.4 and 7.2.6. 

Flight 4; 

Two problems were encountered. First, a redundancy management message on the 
TACAN system occurred. The crew reported intermittent or total loss of data. 
After switching to another station, the problem cleared and there were no fur- 
ther redundancy management messages. The second problem was that the fundamen- 
tal frequency of the S-band transmitter drifted. The transmitter was replaced 
for flight 5 and no further drift problems occurred. The faulty transmitter 
was returned to the vendor where failure analysis is in progress. Two trans- 
mitters exhibited frequency drift during preflight checkout for flight 1. The 
vendor determined that the condition was due to aging of electronic components 
used for thermal compensation. 

Flight 5; 

TACAN unit 3 experienced a redundancy management alarm and failed to lock onto 
a ground station during malfunction procedure investigation sequences. The imit 
was deselected from redundancy management for the remainder of the flight , al- 
though it did lock on and operate normally later in the flight. Failures of 
the TACAN system to lock onto ground stations are discussed further in section 
7.2.13. 


4. 2. 5. 4 Data Processing Systems 

The overall performance of the data processing system during the free-flight 
test phase was satisfactory except for the problems discussed. 
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Flight 1: 


During preflight checkout activities, computer 3 failed to synchronize while 
in operational sequence 1. The computer was replaced prior to flight and the 
replacement computer performed normally. Subsequently, a memory dump performed 
on the failed computer disclosed that a machine check error had occurred. The 
error was attributed to a central processing unit parity error. Extensive test- 
ing was performed on the failed computer but the problem could not be dupli- 
cated. A memory interface page was replaced since this was the most probable 
cause of the problem. The computer was retested and installed in the computer 
3 location prior to free flight 2. the computer performed satisfactorily in 
that location for the remainder of the Approach and Landing Test Program. 

Failure analysis of the removed memory interface page has not been completed. 

A second problem occurred at the time of separation when computer 2 stopped 
processing and the redundant computers voted computer 2 out of the redvindant 
set. During subsequent testing at the vendor, the anomaly was reproduced tdiile 
the computer was undergoing low-level vibration testing. The anomaly was traced 
to a faulty solder joint. Redesigned pages were Installed; the computer was 
retested and replaced in the orb iter in the computer 1 location. The computer 
performed satisfactorily on all subsequent flights. Additional details of 
this anomaly are given in paragraph 7.2.1. 

Flights 2 through 5: 

Several error messages were displayed on the cathode ray tube scratch pad line. 
Subsequent entry of the original key strokes cleared the error messages and the 
system continued normal operation. Postflight memory dumps of the display' elec- 
tronics units were performed and indicated that each error message was caused 
by an Illegal key code. The illegal key codes were attributed to electromag- 
netic interference entering the system between the keyboard and the display elec- 
tronics unit. Since the problem was understood and the error messages could be 
cleared, no corrective action was taken for Orbiter 101. The specific error 
messages and display electronic units involved are dlsctissed in paragraph 7.2.5. 

Free Flight 5; 

While running operational sequence 800 during preflight checkout, an "initial 
program load Incomplete" was displayed on the left cathode ray tube. The dis- 
play was due to a "check sum invalid" being generated. The initial program 
load was reloaded and it processed satisfactorily. Possible causes are incor- 
rect switch configurations or data bits being dropped during bus transmission; 
however, the cause cannot be definitely determined due to unavailability of 
data. 

4. 2. 5. 5 Flight Control System 

All flight control system preflight checks and Inflight preseparation checks 
were performed as planned with no anomalies. Performance of the flight control 
system during each of the free flights is discussed in the following paragraphs. 
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FHght 1; 


The flight control accelerometers were powered dom Immediately after separa- 
tion following loss of general purpose computer 2 in accordance with the planned 
computer malfunction procedures. Loss of these accelerometers tends to degrade 
turn coordination; however, the handling qualities were still considered very 
good (Cooper-Harper rating =» 2, fig. 4-11) and the free flight was executed as 
planned. The landing maneuver appeared to he well controlled with no noticeable 
ballooning or oscillation due to groxmd effects. The pitch control was reported 
as being like the simulators and the roll control was crisper, but not too sen- 
sitive. A "lateral lurch" was noticed during roll maneuvers and was the same 
as experienced during moving base simulations. 

•Flight 2; 

All planned programmed test input and aerodynamic stick input test sequences 
were completed plus some additional aerodynamic stick input test points. The 
first turn was controlled at a steady 1.8 g and a bank ioigle of approximately 
60® was reached. The descent rate at touchdown was less than 1 foot per second. 
The pitch axis control at landing was rated 1.5 on the Cooper-Harper scale. 

Flight 3: 

All planned programmed test input and aerodynamic stick input test sequences 
were completed plus some additional aerodynamic stick input test points. The 
first turn was controlled at a steady 1.8 g and a bank angle of approximately 
59® was reached. 

The autoland closed- loop performance was nominal. The steep slope acquisition 
was smooth and the guidance loops were very stable. No significant vehicle os- 
cillations in pitch or roll were evident. Steady-state speed control was near 
the nominal 270 knots. Approximately 50 seconds of closed-loop operation was 
obtained. 

Pitch rate at nose wheel touchdown was 3.6® per second. The manual direct con- 
trol mode was selected in the roll/yaw axis during rollout and it appeared that 
the differential brake steering profile was as planned. The pitch axis control 
at landing was rated 2 on the Cooper-Harper scale. 

Flight 4; 

No problems were appeirent in the tailcone-off configuration either on the grottnd 
or during flight. Carrier aircraft buffeting did not adversely affect the con- 
trol stick steering mode preseparation checks. Handling qualities during the 
free-f light portion were not noticeably different than on previous flights. 
Control was very positive and longitudinal control was judged to be equivalent 
to 2 on the Cooper-Harper scale. Lateral maneuvers were not sufficient to pro- 
■vide a rating. 
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Flight 5: 


Separation was normal as was subsequent flight control up to a point just prior 
to touchdown. At this time, there was a pitch oscillation for the last 8 sec- 
onds prior to touchdown. Subsequent analysis and simulation have not shown any 
anomalous operations of the flight control system; however, changes will be re- 
quired to accommodate this condition. Changes being considered and currently 
under investigation include revised eleven rate-limiting logic. Increased hand 
controller forces, and reduced system gains. A detailed description of the 
flight events is given in section 4.3.5 and an assessment is given in section 
4.4. 


4. 2. 5. 6 Guidance, Navigation and Control Hardware 

All equipment in the guidance, navigation and control systems performed well 
throughout the flights; however, several problems were noted during preflight 
checkout as described in the following paragraphs. 

Flight 1: 

Results of the preflight inertial measurement unit calibration indicated all 
parameters were less than 1 sigma except for one parameter of the second unit 
which was slightly over 1 sigma. At the completion of gyro compassing, the g3n:o- 
compass goodness test indicated a miscornpare between units 1 and 2. Miscompares 
have been experienced during ground tests and are usually due to the azimuth 
gyroi Worst-case drift results indicated that navigation accuracies would be 
acceptable for flight and would be within the redundancy management limits. 

Flight 2; 

Two inertial measurement unit built-in test equipment (BITE) errors were ob- 
served during preflight operations. The errors were caused by an echo check 
performed during operational sequence 1. The errors do not occur in flight 
(operational sequence 2) because different software module priorities are as- 
signed. 

Flight 5: 

During preflight calibration, the Y-axis accelerometer bias term for inertial 
measurement unit 1 exceeded specification limits. A recalibration indicated 
that the bias term was stable within specification limits at the new value. 
Gyrocompass testing indicated normal operation during preflight checkout and 
navigation parameters were normal during the flight test. This anomaly is dis- 
cussed further in paragraph 7.2.12. 

4. 2.5. 7 Displays and ContTOls 

All displays and controls appeared to operate properly except that, on flight 1, 
the crew observed an erroneous equivalent airspeed *’off" flag on the left alpha/ 
Mach indicator. The instrument functioned normally except for the "off" flag. 
Details are given in paragraph 7.2.2. 
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4 . 2 , 5 . 8 Flight Software 


All flight software performed satisfactorily. As in the captive-active flights, 
on several occasions the computers indicated atten5>ts to take the square root 
of a negative number. The cause was attributed to noisy TACAN data or TACAN’s 
failing to lock onto ground stations (par. 4. 2. 5. 3). 

Ai additional discrepancy was noted by the crew prior to takeoff on free flight 
2. After keying ITEM 18 EXEC (execute) on SPEC 041, the asterisk did not jump 
to the 18 position after DISP (display) was keyed, indicating that data had not 
been updated on the cathode ray tube display when the EXEC key was depressed. 
This is a software phasing condition which occurs occasionally, A program 
note has been issued, and the crews have been trained to recognize the incor- 
rect sequence and take corrective action by depressing the DISP key. 

4.2.6 Environmental Control and Life Support System 

Performance of the environmental and life support system was normal for all 
five free flights except for an instrumentation problem and a performance pecu- 
liarity which initially occurred during the captive-active flights and contin- 
ued to occur on the free flights. The instrumentation problem was due to con- 
tamination within the transducers used in the freon coolant loop 1 and 2 pump 
inlet pressure measurements. (Also see par. 4.2.5. 2.) The performance pecu- 
larity involved the freon coolant loop heat sink outlet temperature measure- 
ments, Immediately following the pushover maneuver, the temperature would go 
unstable for approximately 1 minute. The freon coolant loop damped out any 
theraal effect of the instability so that no interfacing systems were affected. 
The cause of the instability is unknown; however, this problem is not expected 
to occur on Orbiter 102 because of configuration differences. 

An apparent abnormal condition noted during postflight analysis of captive- 
active flight data was that the heat transferred to the freon coolant loop by 
the fuel cell heat exchanger was approximately 50 percent of that expected. 
Prior to free flight 3, the temperature sensors at the fuel cell heat exchanger 
outlet were Insulated by application of thermal grease. Postflight analysis of 
the free flight 3 data indicated that the sensors had been cold-biased prior to 
application of the thermal grease and that the expected level of fuel cell heat 
was being transferred to the freon coolant loop as predicted, 

A test was conducted during free flight 2 to determine the effect of simultane- 
ous operation of both cabin fans and all six avionics bay fans. Results indi- 
cate that cooling was not Increased. Therefore, simultaneous operation of 
backup and primary fans will not be considered as an option for future flights. 

4.2.7 Aerodynamics 

4, 2. 7.1 Orbiter Air Data System Calibration 

The air data calibrations for corrected static pressure, total pressure and 
angle of attack were analyzed by examining the static pressure decrement, total 
pressure decrement and the RAX parameter. Flight-calculated data were compared 
to the latest wind tunnel calibration and the differences noted. Data from all 
flights showed good agreement. 
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static pressure decrement presented in figure <4-12 shows that the flight data 
do not have the "htimp" at an angle of attack of 10® as predicted by the wind 
tunnel data. The general trend of the flight data shows a positive bias of 
approximately 0.04. The flight data confirms that the magnitude of the differ- 
ence caused by the deployment of the nose landing gear is correct. 

The total pressure decrement shown in figure 4-13 indicates very good agreement 
with the wind tunnel data. No significant effect of nose landing gear deploy- 
ment is evident in the flight data, confirming wind tunnel results. 

The RAX parameter, used to calibrate angle of attack, is shown in figure 4-14. 
Note that there is a negative bias of approximately 0.02 at the higher angles 
(this equates to approximately 1® in angle of attack) . No significant effect 
of nose landing gear deployment is seen. No difference was seen between the 
tail-cone-on versus the tail-cone-off configuration. 

The angle of attack used for all aerodynamic data correlations is the result 
of a statistical analysis of all data sources. Data from the flight test boom 
(corrected for misalignment, acceleration load, and pitch rate), theodolite, 
radar and the baseliiae side probes showed the theodolite data to be the most 
consistent. Figure 4-15 shows these data correlated with the side probe data, 
which has been shifted, to form the best estimated flight-measured angle of 
attack. 

4. 2. 7. 2 Separation Performance 

The primary separation parameters achieved on all free flights were in excellent 
agreement with predicted values. The results from the flights are shown in 
table XI. 

These values are within the separation windows as shown in figure 4-16. In 
conjunction with these results, other pertinent parameters at separation are 
given in table XII. 

Postflight analysis showed excellent agreement between flight and predicted 
separation trajectories, where the predicted trajectories were based on flight 
Initial conditions at separation and pilot steering commands during separation. 
Example trajectories with tail cone on and off are shown in figure 4-17. 

4. 2. 7. 3 Aerodynamic Performance Verification 

The approach and landing flight test data verifies preflight aerodynamic pre- 
dictions for the basic vehicle, both with and without the tail cone. Since 
the tail-cone-off configuration of flights 4 and 5 represents a more meaning- 
ful vehicle for analysis, the test data shown in figures 4-18 through 4-21 
represents flights 4 and 5. (Note: These figures are based on angle of attack 
data in fig. 4-15 • The data are being reevaluated using nose boom angle of 
attack. ) Figure 4-18 confirms the basic aerodynamic performance with a compar- 
ison of the flight and predicted normal force coefficient (Cjj) against the 
axial force coefficient (C^^) . Such a comparison is independent of any tmknowns 
in the flight angle of attack. The flight angle of attack (oj,) uncertainties 
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Angle of attack,deg 

Figure 4-12. - Comparision of flight and wind tunnel static pressure decrement. 
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Figure 4-14.- Comparlsion of flight and wind tunnel RAX parameter 
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Figure 4-15.- Comparision of theodolite angle of attack with adjusted Side probe data. 



TABLE XI.- SEPARATION PERFORMANCE 



Carrier aircraft pressure altitude referenced to mean sea level. 

^Position relative to planned separation point. Plus in downrange column indicates closer to aim point than planned. 
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Figure 4-16. - Separation initial conditions. 
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Figure 4-17.- Separation trajectory. 



Orbiter conditions: 

Mach number (M)= 0.4 

Angle of attack (a),deg = 4,6 15.4 
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igiife 4-18.- Comparision of flight and predicted basic aerodynamic perfoi 



become apparent in figures 4-19 and 4-20 in that the angle of attack is re- 
quired for predicted data look-up and further affects the stability axis data 
through the transformation process from body axis to stability axis. However, 
the majority of the stability axis data, lift force coefficient (0^) and drag 
force coefficient (Cjj) , even with unknowns , is within the predicted toler- 
. ances. 

Within the flight data uncertainties, both flights 4 and 5 confirm predicted 
speed brake effectiveness (fig. 4-21) and ground effects for Cj^ and Cd (fig* 
4-22). The ground effects on pitching moment appear to be less than predicted; 
however, pitching moment is well within predicted tolerances. Preliminary 
estimates of flight landing gear axial force Indicate a 27-percent overpredic- 
tion which is attributed to incorrect Reynolds number correction. The wind 
tunnel test results applicable to Orblter 102 are shown in figure 4-23. The 
test utilized a large (5 percent) high-fidelity scale model at a high Reynolds 
number and results agree well with the axial force due to landing gear as de- 
rived from free flights 1, 2, 4, and 5. 

Eleven hinge moments have been correlated with predictions for tail-cone-on 
only. As shown in figure 4-24, the flight data agree with predictions except 
for the right inboard panel. The high right inboard data are possibly due to 
incorrect actuator pressure calibrations. 

4. 2. 7. 4 D3mamics 

Maneuvers were performed that provided data for aerodynamic derivative extrac- 
tion. The maneuvers were performed with both the tail-cone-on and tall-cone-off 
configuration and in all three axes. Several problems occurred during flight 
and in data handling that caused the extraction of derivatives to be difficult 
for some of the maneuvers. The two major problems are time skews, which are 
evident in all of the data, and angle of attack accuracy. Recalibration of the 
data sources has been performed and the analysis is continuing. The stability 
and control restilts presented should be considered preliminary. Final analy- 
sis is awaiting completion of the development of the previously mentioned cal- 
ibration data. Primarily based on flight 2, stability and control derivatives 
extracted from flight generally agree with the predicted values within the pre- 
dicted aerodynamic tolerances. 

The predicted data are based on reference 4. Aeroelastic corrections have been 
applied and the data have been transferred to the flight center of gravity. 

The flight uncertainties shown in figures 4-25, 4-26 and 4-27 are as determined 
by the extraction program and do not account for uncertainties in vehicle atti- 
tude, control surface positions, dynamic pressure, velocity, or inertias, which 
may be as large as 20 percent. 

4.2.8 Govemment-Fumished Equipment 

The crew-related government-furnished equipment performed satisfactorily with 
the exception of camera malfTmctlons on flights 1, 3, 4 and 5. 
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Figure 4-22, - Free flight 4 ground effects. 
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Figure 4-23.- Axial force due to landing gear. 



Solid symbols indicate right wing 



Figure 4-24. - Elevon hinge moments - taii cone on. 
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Figure 4-25.- Sideslip derivatives, Free Flight 2. 
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Figure 4-26. - Aileron derivatives. Free Flight 2. 
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Figure 4-27. - Rudder derivatives, Free Flight 2. 
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On flight 1, the film jammed in main landing gear camera 1 and nose landing 
gear camera 1. The failure mode was duplicated in postflight testing and the 
conclusion was that the "soft" coating of the black-and-white film was degraded 
prior to flight 1 as a result of being subjected to high temperatures . Color 
film, which has a harder coating, was used in the wheel well cameras on subse- 
quent flights. 

On flights 3 and 4, the orbiter centerline camera was actuated early. This 
anomaly is discussed in section 7.2.9. 

On flight 5 , the film was not properly transported in orbiter main landing gear 
camera 1 and carrier aircraft camera 2. These problems are discussed in sec- 
tions 7.2.15 and 7.2.16, respectively. 
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4.3 PILOT'S REPORTS 


The following are the orbiter crew reports of the five free flights. Crew re- 
ports of the captive-inert and captive-active flights are contained in refer- 
ences 1 and 2. The orbiter and carrier aircraft crewmembers are listed in 
tables I, II and III. Tbe events are described chronologically with general 
comments and recommendations at the end. Underlined titles (e.g. , FLIOiT CON- 
TROL SYSTEM MODE SWITCH CHECK) refer to blocks of procediires contained in the 
Integrated flight checklist. Acronyms and abbreviations that are used for 
cathode ray tube displays and switch positions are defined at the end of this 
section. Altitudes are altimeter altitudes above ground level. 

4.3.1 Free Flight 1 

4. 3. 1.1 Crew Ingress to Backout From Mate/Demate Device 

The Commander ingressed at 13:00 as planned. The Pilot's ingress was delayed 
until 13:46 because of a question on the results of the Inertial measurement 
\jnit gyrocompasslng test (ref. par. 4. 2. 5. 6). The backup Pilot remained until 
resolution was reached on the requirement to repeat inertial measurement unit 
alignment and other onboard procedures. The Pilot's ingress was acconqpllshed 
in about 10 minutes and backout from the mate/demate device was started only 
5 minutes late. The only difference from the planned configuration was a change 
in the. microwave landing system configuration to prime select 1 because of a 
suspected problem with the microwave landing system channel select thumbwheels. 

4. 3. 1.2 Backout From Mate/Demate Device to Takeoff 

During taxi, horizontal situation indicator heading card momentary deviations 
like those reported on captive-active flight 3 (ref. 2) were noted and verified 
to occur simultaneously on both horizontal situation indicators when near, a 
heading of 165®. Several bearing pointer "glitches" were also observed. They 
were separate from the heading card deviations and occurred at times vdien TACAN's 
broke lock. 

During the FLIGHT CONTROL SYSTEM MODE SWITCH CEffiCK , the eiqpected master alarm 
tone generated with the body flap switch check was noted to be at a lower voluo^ 
than during captive-active flight 3. The tone could be heard but was not imme- 
diately obvious over the. normal background noise. 

The ejection seat pin had two red streamer flags attached, \diereas only one was 
attached on earlier flights. This resulted in a bundle that was too bulky for 
the flight suit pocket, creating concern that rotational hand controller or 
rudder pedal Inputs might be affected. 

When arriving at the end of the runway, both crewmen obsexrved the cabin to be 
noticeably wairmer than on previous flights, although it was not uncomfortably 
hot. 
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4.3.1. 3 Takeoff to Separation 

Carrier aircraft brake release occurred exactly at the planned time, 15:00. 
Rotation was begun at 140 knots and lift-off occurred at approximately 150 knots 
after 5000 feet of ground roll. 

Approximately 5 minutes after takeoff, both crewmembers noticed loud intermit- 
tent static which sotmded as though the squelch had been defeated on one of the 
UHF receivers. Hie noise persisted for several seconds and then disappeared. 
Pushing in the OHF-2 control knob on either audio panel would stop the noise 
to the corresponding crewmeniber. Therefore, the source of the static was be- 
lieved to be the UHF-2 receiver, which was tuned to 259.7 megahertz. The noise 
was loud enough to be bothersome so the UHF-2 knob was left in. After approx- 
imately 10 minutes , the source of the static seemed to disappear and the UHF-2 
audio was enabled for the remainder of the flight. This problem is discussed 
further in paragraph 7.2.4. 

During the climb, the crew noticed that the Commander's alpha/Mach indicator 
equivalent airspeed "off" flag was in view (ref. par. 7.2.2). It was present 
regardless of the positions of the air data select switch £uid the data bus se- 
lect switch. Tapping on the face of the instrument would cause the flag to' re- 
tract briefly, but it would reappear a short time later. Even when the flag 
was in view, the airspeed indications on the tape were proper and compared well 
with the corresponding data on the Pilot's Instrument. 

A "go" from Houston for activation of auxiliary power unit 1 was anticipated 
at 16 minutes after takeoff but the call was not received. Upon being queried 
after a 1- to 2-minute delay. Mission Control reported that two separate calls 
had been made authorizing auxiliary power unit 1 activation. Neither call was 
received by the orbiter. Both the carrier aircraft and a chase aircraft veri- 
fied that neither call had been received. (Note: The problem was attributed 

to the ground transmitter configuration.) 

The FLIGHT CONTROL SYSTEM INFLIGHT CHECKOUT procedure was completed with nominal 
indications throughout. After the Conmander had completed his portion of the 
procedure, he began the TACAN LONG RANGE TEST . None of the three sets would 
lock up satisfactorily on Mission Bay. The TACAN antenna were switched to auto- 
matic in an atten^t to receive Mission Bay, but without success (ref. par. 
7.2.13). 

A zero state vector update was accomplished at 15:42:50. Tbs PRESEPARATION 
CHECK and PUSHOVER MINDS ONE procedures were accomplished without being rushed, 
and all circuit breakers on panels L4 said R4 were verified to be in the proper 
configuration. The Commander's equivalent airspeed "off" flag ras noticed once 
again to be in view, but his indications cross-checked properly with those of 
the Pilot's alpha/Mach indicator and the noseboom. As noticed on previous 
flights, after pushover, the aohient noise level due to external aerodynamic 
noise gradually increased as airspeed Increased. The orbiter/ carrier separa- 
tion circuits were armed as the airspeed increased through 240 knots. It seemed 
to tal^ 2 or 3 seconds for the SEP PYRO A and B lights to illuminate rather than 
the expected 1 second. The Commander initiated separation immediately after 
the "launch ready" call from the carrier aircraft. 
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4. 3. 1.4 Separation Through Touchdown 

The separation event was marked by a sharp , but not loud, explosive sound and 
a brief, sharp, upward lurch. Neither the noise nor the Jolt were particularly 
distracting and did not affect the accomplishment of. the planned procedures. 

A right roll after separation had been predicted from the load cell data but 
was not noticed. 

Immediately after the separation event, a master alarm occurred and a computer 
caution and warning light, a cosq>uter annunciation matrix column on general pur- 
pose computer 2, and a big "X” on cathode ray tube 2 were noticed (ref. par. 
7.2.1). At this time, the crew also sensed that the pitch rate had decreased 
almost to zero. The attitude, as indicated by the attitude indicator, was ob- 
served at 2* to 3“, and the pitch rate wa.s 1® per second. Additional pitch-up 
command was made with the rotational hand' controller to increase pitch rate to 
2® per second and to attain the desired pitch attitude. After a 10® pitch at- 
titude was established, a 20® right bank was established. Both chase aircraft 
calls came sooner than expected with the Chase-2 "clear" coming just as 20® 
bank was achieved. The call to Mission Control on general purpose computer 2 
"fail to S3mc" and pushover were accomplished together. It was obvious from 
the condjlned pitch/roll task after separation that the orblter was handling 
well on three primary computers. 

The general purpose computer 2 mode switch was placed to STANDBY for approxi- 
mately 2 seconds and then to HALT. After receiving a "go" for terminal area en- 
ergy management from Mission Control, major mode 203 was selected with the in- 
puts made to CRT 3. The data processing system malfunction procedures were 
then completed which involved turning off aerosurface servo amplifier 2, pull- 
ing the three accelerometer assembly circuit breakers, and pulling the air data 
transducer assembly 3 circuit breaker. 

After completing the planned post-separation maneuvering and accelerating to 
250 knots, the Commander accomplished a practice flare, leveling at 20 000 feet 
above ground level Instead of the planned 19 000 feet. Approximately 1.4 to 
1.5 g was maintained easily until reaching level flight. Pitch control was 
very precise which allowed very small inputs to be made as the airspeed de- 
creased. There were no apparent handling characteristic changes with decreas- 
ing airspeed. During the deceleration, roll inputs were made in both direc- 
tions up to 15® of bank. It was apparent that roll control was more sensitive 
than had been observed in the Shuttle training aircraft. Roll acceleration 
appeared greater for a given stick input. The "sideways lurch" characteristic 
(cockpit lateral movement with roll inputs) was present at a magnitude predic- 
ted by simulation, but at a quicker onset because of the greater roll acceler- 
ation. Attitude control of both roll and pitch was very tight whenever the 
rotational hand controller was in detent. There were no visible overshoots in 
either the pitch or roll axis after making an attitude change and no dutch 
roll oscillations were noticed. 
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After reaching an indicated noseboom alpha Indication of 11* at approximately 
185 knots, the nose was lowered, acceleration started, and control was trans- 
ferred to the Pilot. The Pilot immediately started a left turn but was advised 
by the Commander to roll wings level and wait a short time before starting the 
turn to base. The turn to base was accon?)lished at approximately 30“ of bank 
and, again, it was found that there was no problem in precise attitude control 
in either axis. The airspeed was allowed to increase to 250 knots and an at- 
tempt was made to stabilize at that speed. It was found to be a very easy 
task. Airspeed was held within 1 knot of that desired. Mission Control had 
advised after the practice flare that the llft-to-drag ratio might possibly be 
10 percent low, but it was apparent upon observation of runway 17 while on the 
base leg that the ^ergy was high. 

The speed brakes were deployed at a setting of 30 percent during the turn to 
final approach at 255 knots. Shortly thereafter, they were increased to 40 per- 
cent and then to 50 percent as airspeed increased gradually through 270 knots 
on final. No trim change was apparent with speed brake deployment. As the 
airspeed Increased to a maximum value of 287 knots, a definite yaw and sideslip 
was noticed. No rudder or yaw trim inputs Were being made. The crew suspected 
that an unintentional rudder deflection might be the cause. The surface posi- 
tion indicator was checked and it showed the rudder to be exactly at trail. 

The onset of the sideslip was fairly abrupt, but it appeared to gradually re- 
uce as the airspeed decreased below 280 knots as the vehicle proceeded on final 
approach. It became apparent that it would be Impossible to maintain a velocity 
vector toward the planned aim point, so a touchdown beyond the planned position 
was expected at this time. Speed brakes were not increased beyond the preflight 
planned maximum of 50 percent. They were retracted passing 2000 feet above 
ground level, again with no apparent trim change. 

Preflare was begtm at 900 feet. Precise trajectory control was easily accom- 
plished and visual perception of altitude and sink rate appeared exactly as 
experienced in the Shuttle training aircraft. The landing gear was armed and 
lights were observed in both arm pushbutton indicators. The GEAR DOWN push- 
button was depressed as the airspeed passed through approximately 265 knots 
and a muffled "thump" was heard. About 3 seconds after Chase-1 called "gear 
down," indications were observed approximately simultaneously on both main gear 
indicators followed shortly thereafter by the nose gear down indication. There 
was no audible indication of the gear locking down. All three gear were down 
and locked just prior to decelerating through 240 knots. 

There seemed to be no roll task throu^out the flare-landing maneuver. Without 
appreciable winds or turbulence, the vehicle held the desired wlngs-level atti- 
tude without crew input required. No ground effects were noted until a slight 
cushioning or floating effect was detected less than 10 feet off the ground. 
There was no pitch-up or ballooning tendency. The vehicle was gradually flown 
to a couple of feet off the ground and was easily controlled in a level atti- 
tude by reference to sink rate out the window and chase calls for altitude. 

The Pilot called airspeed and vdien 195 knots was heard, the Commander sin5>ly 
relaxed controlling pitch. The vehicle touched down at about 185 knots. Wheel 
contact was noticeable but felt very gentle. 
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4. 3. 1.5 Touchdown Through Rollout 

Pitch attitude remained steady at touchdown without the instant feeling of de- 
celeration and pitch-down felt in the orbiter aero flight simulator. Slight 
nose-down rotational hand controller inputs were required to start the nose 
slowly down. The speed brakes were deployed to 100 percent within a couple of 
seconds after touchdown idien the Commander was sure the vehicle was going to 
stay on the ground without skipping. 

A slow derotation was maintained as commanded until a nose wheel height of 
about 4 feet was csuLled by Chase-1. The pitch rate started to increase and 
full-back stick was commanded by the time of nose wheel touchdown. By horizon 
reference, the nose ^eel touchdown rate was judged to be 3" per second, but 
touchdown impact felt lighter than expected. 

Rudder control was . investigated from about 130 knots to 110 knots . The first 
input was left rudder. There was no response from this input so more was com- 
manded. The nose finally swung left and the rudder was then displaced right 
to stop the yaw rate. The response seemed sluggish compared to simulations. 

The Commander commenced braking following the Pilot's call at 155 knots; how- 
ever, he did not feel the onset of braking until the orbiter had decelerated 
approximately 20 knots because of the slow application of brakes. Although 
light braking was achieved without a differential braking problem, the Commander 
felt the left brake first. Braking was Increased toward a moderate deceleration 
level smoothly for a brief interval and released at about 60 knots. The brakes 
exhibited no chatter, vibration or asymmetry. The Pilot did not detect starting 
or stopping of braking, which is contrary to the orbiter aero flight simulator 
where lurches are induced, even with slow inputs. 

Nose wheel steering was engaged and evaluated by both crewmen. Heading changes 
could be effected without overshoot and the wheel tracked well. The steering 
was excellent, contrary to that seen in the orbiter aerof light simulator where 
control is loose and overshoots are common. The steering was turned off at 
30 knots and briefly turned back on just before rolling to a stop to orient 
the vehicle straight down the runway. 

When the vehicle was allowed to coast beginning at 60 knots, it was apparent 
that the rollout was considerably longer than seen in simulations. With the 
latest lakebed coefficients in the orbiter aeroflight simulator, the total 
rollout distance was barely more than a mile for the free flight 1 procedures. 
Just after steering was disengaged the "soft spot snake" was noted when right 
upon it. A slight vibration was felt when the vehicle rolled through the dis- 
colored zone. 

During postflight procedures, prior to de-arming the orbiter-carrier pyro switch, 
the crew noticed that the "A" arm light was off but the "B" arm light was on. 
(Editor's note: Normally, both arm lights should have been extinguished follow- 

ing firing of the separation pyrotechnics. Loss of computer 2 after separation 
resulted in the loss of control of the "B" arm light.) The atixiliary power unit 
hydraulic load test and deactivation procedure had just begun when the convoy 
commander notified Msslon Control that an auxiliary power unit exhaust plume 
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had been observed. Auxiliary power unit 2 had been shut down, ?ind the load test 
on auxiliary power imits 1 and 3 was accomplished just prior to the decision by 
Mission Control to shut down all the auxiliary power units. All shutdown indi- 
cations were normal. The remainder of the postflight procedures were accom- 
plished exactly as planned. The convoy commander advised that the protective 
breathing system would not be required. After sniff checks were complete, the 
hatch was opened and both crewmen egressed via a portable stairway which was 
positioned at the hatch entrance. 

4.3.2 Free Flight 2 

4. 3. 2.1 Crew Ingress to Takeoff 

Crew ingress by both the Commander and the Pilot went smoothly and without in- 
cident. Prior to carrier aircraft engine start, several TACAN azimuth "glitches” 
were noted on the horizontal situation indicator bearing pointers and on SPEC 
201. Since this had occurred on several earlier flights, there was no concern, 
athough the Mission Control Center was advised. During the body flap valve 
reconfiguration, the crew noted that the level of the system management alert 
tone (^ich had been adjusted after free flight 1) balanced well with the inter- 
communication and UHF volumes. Brake release was on schedule at 15:00. 

4. 3. 2. 2 Mated Fli^t 

One bearing pointer "glitch" was noted on TACAN 1 while tuned to the Edwards 
station. The carrier aircraft crew established special rated thrust at 15:37. 

The PRESEPARAIION CHECK . PUSHOVER MINUS ONE , MAJOR MODE CHANGE and PUSHOVER 
procedures were accomplished with no anomalies.* 

4. 3. 2. 3 Free Flight 

Separation: Separation conditions were 279 knots equivalent airspeed and 24 000 

feet above grovmd level (onboard air data source) . The "g" onset was solid and 
abrupt. The crew noted the explosive sound of the separation pyrotechnics and 
a brief, sharp, upward lurch. The "chase clear" calls were quick and articulate. 
Separation dynamics gave a slight sensation of an oscillatory motion which damped 
quickly. To avoid inadvertant Inputs during separation, the Commander's right 
leg was pressed against the rotational h^d controller box to provide a more 
solid wrist support. No attempt was made to alter the vehicle motions until 
after the initial separation dynamics were damped. The maximum load factor dur- 
ing the separation maneuver was 1.78 g. Control during the clearing maneuver 
was positive in both pitch and roll. 

Imm ediately following separation, OPS 203 was entered and verified on the scratch 
pad line of CRT 2. When the PRO (proceed) key was hit, no major mode transition 
occurred and, to the best of the Pilot's recollection, the scratch pad line re- 
flected OPS 203 ERR (error) . The Pilot decided to repeat the OPS 203 PRO and 
the second attempt worked (ref. par. 7.2.5). During the clearing maneuver, a 
right heading correction was received from Mission Control and the correction 
was made during the acceleration to 290 knots. Vehicle response to attitude 
corrections was positive, precise, and there was no apparent overshoot. 
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Progranmed Test Inputs: Programmed test inputs consisted of a series of three 

single-axis unidirectional rate-command pulses generated by the general purpose 
computer software and initiated by crew command. The desired spread in d3mamic 
pressure for two test conditions (approximately 90 knots equivalent airspeed) 
determined that the aim airspeeds for the two conditions be ^290 knots and 
<200 knots . The specific inputs were : 

Pitch: 4° per second, 0.4 second duration 

Yaw: 3“ per second, 0.96 second duration 

Roll: 5® per second, 0.96 second duration 

High-Speed Programmed Test Input Set: While the vehicle was being stabilized 

at 294 knots, the Pilot accomplished ITEM 2 EXEC (execute), arming the program- 
med test inputs, and entered ITEM 3 on the scratch pad line. When all vehicle 
rates were damped, the EXEC key was pushed to activate the pitch programmed 
test Input. The same procedure was used to activate the roll and yaw program- 
med test inputs. ITEM 4 EXEC was used to terminate the programmed test inputs. 

Aerodynamic Inputs: In order to obtain aerodynamic stability and control der- 

ivatives from flight data and reduce uncertainties, a set of aerodynamic stick 
inputs was used. The vehicle motions resulting from the inputs were compared 
to estimated time histories, and iterations of coefficients were made to cause 
a match in time histories. Sharp inputs with proper timing were in^jortant to 
excite proper vehicle motion, whereas the magnitude of controller deflections 
was less critical. Aerodynamic stick inputs were made at approach speed angles 
of attack (approximately 4®) and best lift-to-drag ratio angles of attack (ap- 
proximately 9®) . 

Low-Angle-of-Attack Aerodynamic Inputs: An attitude adjustment was made follow- 

ing the roll programmed test input; however, a 2® heading correction received 
from the Mission Control Center was not made because of concern that there might 
not be adequate time for the aerodynamic stick input set. To assure the desired 
low angle-of-attack conditions, the desired airspeed was ^290 knots. The aero- 
dynamic stick inputs were initiated at 294 knots. The control inputs were in- 
tended to be mechanical, but the second rudder input during this set was influ- 
aiced by vehicle dynamics. 

There had been concern that the sideslip angle developed during the lateral/ 
directional aerodynamic stick inputs might be large enough to cause the air 
data transducer assembly redundancy management software to declare a left/right 
probe dilemma. Since fixed gains would have been set, the accelerated turn 
would have been limited to 1.5 g instead of the desired 1.8 g. To save recon- 
figuration time, SPEC 301 was called up on CRT 2 and ITEM 37 placed on the 
scratch pad line, awaiting only the EXEC to reset the dilemma. This configur- 
ation was maintained until after the low-speed lateral/directional aerodynamic 
stick input. 

Maneuvering Turn: Simulations showed that energy management during the maneu- 

vering turn was essential to assure adequate time on the dogleg for the high 
angle-of-attack aerodynamic stick input and low-speed programmed test input 
sets. Numerous flights were made in T-38’s and Shuttle training aircraft to 
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develop techniques to control airspeed bleed-off rate and assure arrival at the 
desired angle of attack, airspeed, and heading, allowing Immediate transition 
into the high-angle-of-attack aerodjmamic stick input set. 

The turn was actually started at 300 knots. The 1.8 g load factor was applied 
at a bank angle of approximately 45® to initiate a faster airspeed bleed-off 
rate. A slightly higher than normal roll rate was held until the "250 knots" 
call by the Pilot which came jtist as Bear Mountain passed the nose. At this 
point, the roll rate was reduced slightly and the remaining airspeed bleed-off 
schedule occurred as planned. The desired "15® angle of attack" call came ex- 
actly as the edge of Rosamond Lake came into view. There was no noticeable lag, 
overshoot or tendency toward pilot-induced oscillations in applying or control- 
ling g’s during the turn. Load factor was maintained at 1.78 ±0.04 g through- 
out the decelerating turn. The pilot task in flying the maneuver was easier 
than in either the orbiter aeroflight simulator or the Shuttle training air- 
craft. Environmental cues provided the advantage over the orbiter aeroflight 
simulator, and the positive immediate pitch response made the task easier than 
in the Shuttle training aircraft. The low force gradient of the rotational 
hand controller required considerable attention to preclude a "g" overshoot 
and maintain constant "g" with an increasing pitch rate. Roll control seemed 
natural. Control harmony was not a factor in this maneuver. 

High Angle-of-Attack Aerodynamic Stick Inputs; “When airspeed had increased to 
approximately 195 knots, pitch attitude was established and the low-speed aero- 
dynamic stick input set was begun. Control input techniques were identical 
to the previous aerodynamic stick input sequence. Although vehicle response 
at this speed was more sluggish and not as well damped as at the 290 knot con- 
dition, damping was still good and the vehicle had a feeling of solid, positive 
control. 

Low-speed Programmed-Test Inputs; The Pilot began flying the orbiter after ve- 
hicle oscillations damped from the last aerodynamic stick input. Keystroking 
and crew monitoring techniques for the low-speed programmed test inputs were 
identical to the previous programmed test Input sequence. When the vehicle os- 
cillations damped out, an ITEM 4 EXEC de-armed the programmed test inputs. An 
unscheduled pitch aerodynamic stick input at a 9® angle of attack Was accom- 
plished just prior to Mission Control's call to start the turn to final. 

Immediately prior to the stnall turn from the low-speed dogleg to final approach, 
the crew noticed that the nose boom was oscillating left and right (Chase 1 re- 
ported in the debriefing that vertical oscillations were also observed) . The 
out-the-window motion pictures taken by camera 3 clearly show the start of this 
oscillation, which continued essentially undamped for the remainder of the flight. 
Postflight review of this film showed that the . oscillations started immediately 
prior to the pitch aerodynamic stick input which preceeded the turn to final. 

The oscillations compromised the sideslip data during subsequent aerodynamic 
stick inputs; however, the data were usable. 

Outer Glide Slope Capture: The turn to final approach appeared to roll the 

vehicle out exactly on centerline and the first energy call from Mission Con- 
trol was "500 feet above the glide slope." Glide slope capture and accelera- 
tioh to 270 knots were accomplished. The velocity increase was slow, but the - 
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succeeding energy calls from Mission Control and the familiar out-the-window 
view of the aim point (1000 feet short of the lakebed shore) made the situation 
comfortable. Another pitch aerodynamic stick input was initiated at approxi- 
mately 240 knots (6* angle of attack). 

Speed-Brake-Open Aerod 3 mamic Stick Inputs: As 270 knots was approached, speed 

brakes were opened to laaintain a constant airspeed during the aerodynamic stick 
inputs. Although crew attention was primarily on energy management and aero- 
dynamic stick input test conditions, no significant increase in buffet level 
was noticed as the speed brakes were deployed to 50 percent. No pitch trim 
changes were noticed during speed brake deplo 3 rment or subsequent speed brake 
setting changes. Minor glide path and speed brake adjustments were made after 
each aerodynamic stick input had damped. Time permitted one pitch aerodynamic 
stick input and two lateral /directional aerodynamic stick inputs. At 2000 feet 
above ground level, the landing gear were armed and vehicle control was relin- 
quished by the Pilot. 

Preflare to Landing: Speed brakes were closed at 200 feet above ground level. 

An attempt was made to get an aileron and rudder doublet at this condition, but 
the feeling of required inputs for attitude control increased with ground prox- 
imity and vehicle residual motion to these doublets was affected by control in- 
puts. The attempted yaw/roll inputs left the orbiter misaligned with the rvm- 
way but the control task for the lateral/directional realignment was easy and 
natural with no oscillation or overshoot. Precise attitude and low pitch rate 
control were possible with minimum attention. The landing gear deployed at 260 
knots with no noticeable trim change. The cushioning or floating apparently 
due to ground effects was noted as the airplane was flown below 10 feet, but 
there was no nose-up pitch tendency. Attitude and height control was solid 
and precise. Wheel height calls from the chase aircraft were extremely helpful 
in controlling the touchdown sink rate to less than 1 foot per second. Touch- 
down occurred about 680 feet past the planned point and 20 feet left of the 
runway centerline. 

4. 3. 2.4 Rollout 

At touchdown, it was apparent that, with normal derotation, nose wheel touch- 
down would occur in the proximity of a renroved and leveled railroad bed. On 
previous landings with T-38 aircraft, crossing this railroad bed had given a 
noticeable bump. Therefore, the Commander delayed nose wheel touchdown xmtil 
after the railroad bed had been crossed. The attention given to this apparently 
Interrupted the post- touchdown procedural pattern and the Commander deviated 
from two planned procedures. First, the speed brakes were not deployed at main 
landing gear touchdown; second, the elevons were not returned to approximately 
0® after nose wheel touchdown. Regarding the second deviation, pitch attitude 
control during nose lowering was positive and precise until the "3 feet" call 
from the chase aircraft. At 3 feet, the rotational hand controller was re- 
turned to deteat and it was inteided for the fli^t control system to complete 
the derotation. However, as the nose continued well beyond the anticipated 
attitivle, the rotational hand controller was deflected aft in an attempt to 
control pitch rate. No effect from the rotational hand controller Input was 
apparent as the elevons reached the full-up position just prior to nose wheel 
touchdown at 140 knots. The sharp contact and the unexpected low attitude of 
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the nose gave the impression that the nose landing gear or tires had been un- 
intentionally altered. The combination of the hard nose ^eel touchdown and 
the unexpected nose attitude influenced the Commander to keep m-irilimim weight 
on the nose until he was convinced that the nose landing gear was still Intact. 

Wiile the elevens were still in the full-up position, the first aileron input 
was made to assess directional steering. A full-left rotational hand controller 
input was made for approximately 6 seconds with no noticeable steering effect. 
Elevens were then moved to the minus 15® (up) position and brief ri^t and left 
rotational hand controller inputs of approximately 3 to 4 seconds were made. 
Aileron steering was not as effective as ejqjected. This in^ression was prob- 
ably influenced by (1) the relatively long period of time in which aileron steer- 
ing was attempted with elevens full-up, (2) the extremely low nose attitude and 
the attention on the nose landing gear status (looking at the immediate area of 
the nose boom rather than the horizon to see yaw effects) , and (3) the short 
period of time In^ ^Ich aileron was commanded with elevens at "an intermediate 
(approximately minus 15®) setting. Data show that a yaw rate was generated 
when the elevens were less than full-up. 

Braking characteristics were poor (ref. par. 7.2.8). After the aileron deflec- 
tions, brakes were applied with almost no feeling of braking action until a 
hard "chattering” sensation was experienced. This chattering occurred during 
high-speed differential braking and moderate-speed braking phases when suffici- 
ent brake pedal deflection was applied. With the light pedal forces and low 
deceleration cues prior to the chattering (presumed to be anti-skid cycling) 
combined with no feel or feedback, precise brake control required more than 
normal pilot attention. Differential braking was not as effective as expected 
at the higher speeds. However, at a low ground speed (15 to 20 knots), a small 1 
but positive change in heading was made with differential braking. There was 
no tendency to excite an X-axis or directional pilot-induced oscillation using 
the brakes. 

(Editor’s note: The use of the control stick steering flight control mode re- 

sulted in the rudder counteracting steering by ailerons and differential brak- 
ing. On free flight 3 and subsequent flights, this situation was corrected 
by using the manual direct mode.) 

4. 3. 2. 5 Postflight Procedures 

Following vehicle stop, postflight procedures were accomplished as planned. 

4. 3. 2. 6 General 

Orbiter Handling Characteristics: All comments regarding handling qualities 

apply only to the orbiter in the tail-cone-on configuration and using the pri- 
mary flight control system in the control stick steering mode with scheduled 
gains. No other flight control system modes were evaluated on this flight. 

The orbiter flight characteristies were generally solid, well damped and par- 
ticularly responsive for a vehicle with large size and inertias. Init:^l re- 
sponse in pitch and roll was positive with good damping, minimal overshoot and 
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no tendencies toward pilot-induced oscillations. Precise rudder control was 
difficult because of the response delay and lack of feel or feedback. Although 
response was not as crisp and damping not as high at low (195 knot) airspeeds 
as at high (greater than 290 knot) airspeeds, pitch and roll oscillations were 
essentially deadbeat, and yaw oscillations well, damped at all airspeeds inves- 
tigated . 

In the control stick steering mode, no trim change was noticed with landing 
gear or speed brake configuration changes. Neither was a trim change noticed 
because of airspeed changes or ground effect. 

Generally, the orbiter flying characteristics were better than the Shuttle 
training aircraft. The response delay characteristic of the Shuttle training 
aircraft was not evident in the orbiter. Additionally, precise control of ve- 
hicle rates, attitude, and load factor was more positive in the orbiter. 

Keyboard Operation During Free Flight: The keyboard entries necessary to accom- 

plish this free flight required 47 keystrokes between separation and the comple- 
tion of the low speed programmed test inputs. Almost total concentration was 
needed by the Pilot during this time. The worst offender was the programmed 
test input crew interface design (15 keystrokes to accomplish one set) . Com- 
pared to simulations, the inherent vehicle motion in flight caused an additional 
potential for keystroke errors. 

Rotational Hand Controller Characteristics: The rotational hand controller was 

generally satisfactory but did exhibit some minor deficiencies . The breakout 
force, low force gradient and high signal gradient at small deflections resulted 
in some compensation for precise control of small pitch rates. These rotational 
hand controller characteristics were most noticeable in the float to touchdown 
where control inputs reverted to a step or duty cycle technique. 

Stabilized displacement positioning did require moderate attention and support 
of the wrist or hand. 

Pivot points were different for pitch (palm) and roll (4 inches below hand) but 
did not affect the feeling of control harmony. 

Energy Management: Because test data points were being obtained throughout the 

flight, thorough knowledge and recognition of progressive energy conditions was 
desirable. The separation and initial northbound leg were controlled by and 
corrections directed by Mission Control (FIDO) via radar data. Initiation of 
the maneuvering turn was critical and was made at a predetermined altitude. 

Cues for this altitude were a "1000 feet" lead call from Chase 1, a "10 seconds 
to turn" call from Mission Control, and monitoring the onboard-indicated alti- 
tude . 

Correction to an off nominal energy condition at completion of the maneuvering 
turn was provided by adjusting the rollout and dogleg heading (provided by Mis- 
sion Control) to either cut the comer or to extend the ground track. 
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In addition to the perspective and aim point familiarity described in section 
4. 3. 2. 3, seven altitude /ground reference check points had been identified on 
final approach to assure adequate energy management. 

4.3.3 Free Flight 3 

4. 3. 3.1 Preflight 

Crew ingress began at 13:00 and proceeded smoothly without delay. During the 
period prior to backout from the mate/demate device, there were several occur- 
rences of lanintentionally keyed UHF transmissions from the carrier aircraft. 
Numerous communications system configuration changes were made on both the 
carrier aircraft and the orbiter in attempting to isolate the cause of the 
problem. The attempts were unsuccessful, however, and the condition continued 
to occur intermittently both during taxi and after takeoff during mated flight. 
Because of the extensive checks made in troubleshooting the problem, the pre- 
takeoff communications check was deleted. 

During the period between backout from the mate/demate device and carrier air- 
craft engine start, the Pilot experienced an intermittent loss of intercommun- 
ication side-tone (ref. par. 7.2.6). The problem affected only his ability to 
hear his own voice when talking with "hot mike" enabled and did not affect his 
ability to either hear or talk to the Commander or to receive or transmit on 
UHF. The Pilot’s intercommunication side-tone gradually faded out completely 
and then returned to normal two or three times prior to carrier aircraft engine 
start. Subsequently, the Pilot’s intercommunications functioned normally. 

The following additional discrepancies were noted prior to takeoff. 

a. After keying ITEM 18 EXEC (execute) on SPEC 041, the asterisk did not 
jump to the 18 position until after DISP (display) was keyed. This 
had not been observed on previous flights (ref. par. 4. 2. 5. 8). 

b. The red and green tape used to designate normal and limit readings 
was loose or missing on several of the systems meters. 

The body flap valve redundancy management messages that normally occur during 
the flight control system checkout provided an opportunity to verify that the 
master alarm tone volumes had been readjusted to satisfactory levels since 
free flight 1. 

4. 3. 3. 2 Mated Flight 

The audio panel mid-deck main C circuit breaker was in the "in" position at 
takeoff and it became apparent during two brief periods that the carrier air- 
craft was experiencing the inadvertent UHF keying condition noted earlier. 
Mission Control directed that the circuit breaker be pulled. This was done and 
the circuit breaker was left in this position until a revised communications 
configuration was directed for separation. The revised configuration consisted 
of selection of UHF channel A on the carrier aircraft, closing the mid-deck 
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main C circuit breaker on the orbiter, and selecting the 279.0 megahertz fre- 
quency on the Chase 3 aircraft OHF. This configuration did not allow Chase 
aircraft 1, 2, and 4 to monitor carrier aircraft transmissions, so the "push- 
over" and "power" calls from the carrier aircraft were repeated by Mission Con- 
trol for the chase pilots ' benefit . 

Turbulence encountered on this flight was heavier than noticed on any of the 
previous flights. Light turbulence was encountered just prior to initiation 
of special-rated thrust by the carrier aircraft, which caused the primary air- 
speed to vary from 203 to 207 knots equivalent airspeed. At approximately 
15:40, prior to pushover, light to moderate turbulence was encountered with 
airspeed varying from 200 to 208 knots. Approaching pushover, the turbulence 
reached its highest level with airspeed variations of 190 to 200 knots and no- 
ticeable roll oscillations. After pushover, the turbulence condition decreased 
markedly, and separation occurred in smooth air. 

During microwave landing system selection at 15:40, ITEM 13 EXEC was keyed when 
attempting to select MLS 1. MLS 1 was not selected, however, and ITEM 13 EBR 
appeared on the scratch pad line. The proper keystrokes were repeated with— 
normal results (ref, par. 7.2.5). 

4. 3. 3. 3 Free Flight 

The jolt at separation seemed more abrupt than on free flight 1, The Co mma nder 
braced his arm and hand firmly at a 2® per second pitch rate command setting 
of the rotational hand controller, and the post-separation pitch maneuver was 
smooth with no noticeable deviations in pitch rate. The "separation" calls 
from Chase 1 and 2 were very clear , and the pushover was accomplished to the 
acceleration attitude. At this time, the crew felt a small but very definite 
2- to 4-hertz longitudinal oscillation which lasted on the order of 5 seconds. 

The oscillation did not have the random nature of turbulence and the surface 
position Indicator was checked for an Indication of control system cycling. 

The only movements were a very slight oscillation of the eleven needles , but 
it cotild not be determined whether the moveiBent ms the cause of the oscilla- 
tion or that the oscillation was causing a slight movement of the needles. The 
oscillation abruptly stopped and was not felt during the remainder of the flight. 
(Editor's note: Data review indicated that low-level osc illa tions [pitch rate 

of 1/4® per second peak-to-peak at a frequency of 1 hertz] occurred for 4 sec- 
onds.) 

A practice pitch aerod 3 mamlc stick input was performed prior to stabilizing the 
orbiter at 290 knots. The input was larger than desired with 1.6 g noted on 
the precision accelerometer. The planned programmed test input sequence was 
then accomplished and was followed by a pitch aerodynamic stick input, and two 
lateral/directional aerodynamic stick input sequences. Vehicle motion result- 
ing from all inputs was well danq>ed. 

Particular attention was paid to the ambient noise level in the cabin during 
this free flight, and it was observed that there is no marked change in noise 
level at separation and the aerodynamic noise seems to be proportional to equiv- 
alent airspeed and is approximately the same level as noted while mated. 
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The very tight longitudinal control allowed the 1.8 g maneuvering turn to be 
accomplished smoothly. Equivalent airspeed and angle of attack were cross 
checked during the turn with the following readings called out as the turn 
progressed: 


Angle of attack, det 


Velocity, knots equivalent airspeed 


7 

8 - 1/2 

9-1/2 

11 

13 

14 


270 

250 

240 

220 

200 

Maximum reached 


At the completion of the turn, the vehicle had gone past the planned rollout 
heading so an abrupt right turn was made back to the 210® heading recommended 
by Mission Control to intercept final approach. During this turn, the result-, 
ing sideslip caused the left probe airspeed to indicate 180 knots while the 
right probe airspeed Indicated 170 knots. The Pilot asstuaed control at this 
time and began the low-speed aerodynamic stick input sequence. The pitch-down 
pulse was somewhat larger than intended. On the first attempt at the lateral/ 
directional aerodynamic stick input sequence, the sideslip resulting from the 
right rudder input did not feel as large as desired, so the yaw aerod 3 mamic 
stick input was repeated. 

Mission Control suggested starting the turn to final approach. As this was 
accomplished, the airspeed increased to approximately 220 knots. Airspeed was 
bled off to 210 knots and the low-speed programmed test input sequence was ac- 
complished. Again, all vehicle motions were well damped. 

The microwave landing system was selected on the Pilot’s and Commander's hori- 
zontal situation indicators. The indications were that the vehicle was just 
slightly above the 11® glideslope and very close to the runway 17 centerline. 

The ROLL/ YAW AUTO pushbutton was depressed with approximately 10-percent roll 
steering pointer deviation. The ensuing sharp roll input and corresponding 
lateral "lurch" caused the rotational hand controller to be inadvertently de- 
flected enough to disengage automatic control and revert to control stick steer- 
ing for the roll/yaw axes. The pitch needle was then centered and PITCH AUTO 
was engaged, followed successfully by ROLL/YAW AUTO engagement. All axes were 
engaged at an equivalent airspeed of approximately 230 knots and an altitude 
of 6500 feet above ground level. 

Automatic guidance was very smooth with the vehicle tracking precisely down the 
glideslope and centerline as indicated by the horizontal situation Indicator 
and with visual tracking toward the planned steep glideslope intercept point 
as determined by the tail~cone— off aim point runway marking. Airspeed increased 
very slowly to 270 knots. Automatic gtiidance had begun to deploy the speed 
brakes, which had reached 30 percent when manual control was resumed. 
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At 3000 feet, the Consnaiuier resumed control of the aircraft by downmoding roll/ 
yaw to control stick steering with a lateral stick input, increasing the speed 
lirake deflection to 50 percent , and then accomplishing a yaw aerodynamic stick 
input. At 2000 feet above ground level, the pitch axis was downmoded to control 
stick steering with a rotational hand controller input and a pitch aerodynamic 
stick input was acconq>lished as the speed brakes were retracted. The noseboom 
was noticed to be oscillating at this time, but neither crewman knew precisely 
when the oscillation had begun. 

Preflare was begun immediately following the pitch aerodynamic stick input, the 
landing gear were lowered at 270 knots, and three "down and locked" indications 
were noticed as the airspeed decreased through 250 knots. Touchdown occurred 
just beyond the planned touchdown point at- approximately 185 knots. Longitudi- 
nal control, as on free flight 1, was very precise with only small pitch-up ro- 
tational hand controller inputs required to rotate the aircraft as the airspeed 
decreased during the final flare and float. Lateral control was very tight 
and veiry few Inputs were required during the final phase prior to touchdown. 

No difference was noticed in vehicle response or damping in either the longi- 
tudinal or lateral /directional axes , during any of the airborne maneuvers or at 
landing as a result of the aft center of gravity on this flight. 

Derotation was begun immediately and nosegear touchdown occurred at approxi- 
mately 155 knots. The nose wheel touchdown impact seemed more severe than on 
fre"e flight 1. 

4. 3.3.4 Rollout 

Immediately following nose landing gear touchdown, the Pilot lowered the ele- 
vens to approximately the trail position and began to call airspeed to the 
Commander. The Commander selected RDLL/YAW DIRECT to preclude opposing rudder 
motion. Upon glancing back at the surface position indicator, the Commander 
found that the elevens had drifted to almost full-down and he raised them back 
to trail. After the orbiter had decelerated to a velocity below 100 knots, the 
Commander raised the elevens to the full-up position and held them there for the 
remainder of the ground roll. 

The planned task after reaching the three-point attitude was for the Commander 
to use differential braking to steer the orbiter from the centerline of the 
runway over to the right side and remain adjacent and parallel to the right 
side rtmway marking. This was accomplished smoothly as planned. Next, the 
Commander applied brakes equally in an attenq>t to increase braking to a moder- 
ate level. Severe vehicle vibrations resulted when the brakes were applied an 
amount required to accomplish moderate (estimated 0.2 g) deceleration. The 
level of the vibrations caused concern for structural integrity and the in- 
stalled equipment. Therefore, the brake pedal pressure was eased. The oscil- 
lations decreased proportionately, but it was Impossible to obtain a moderate 
deceleration level without inducing severe vibrations. The vibration ampli- 
tude seemed to reduce as speed decreased. 


/ 
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At approximately 20 knots, the moderate braking was discontinued, nosewheel 
steering was engaged, and the orb iter was steered back toward the runway center- 
line. Nosewheel steering was smooth and positive and the vehicle rolled to a 
complete stop just prior to being straightened out on the runway centerline. 

4. 3. 3. 5 Postf light Procedure 

Just after auxiliary power unit 2 was shut down, the convoy commander reported 
observing an auxiliary power unit exhaust plume. The hydraulic load test was 
accomplished and the remainder of the postflight procedures were completed as 
planned . 

4.3.4 Free Flight 4 

4. 3. 4.1 Crew Ingress Through Takeoff 

During the COMMUNICATIONS CHECK, both the Commander and Pilot noticed that the 
relative volume of the transmissions from the carrier aircraft was lower than 
those of all other stations. This situation was improved considerably at both 
audio stations by pulling up the carrier aircraft receiver button, allowing the 
crew to monitor the carrier aircraft onboard receiver output. This was done at 
crew option for the remainder of the flight. After arrival at the rvinway 04 
benchmark, a BENCHMARK UPDATE was accomplished. This resulted in an automatic 
update to that benchmark at the time of the later OPS 201 PRO (proceed) , which 
allowed a slightly earlier "go for taxi off the benchmark" from the orbiter. 

AIR DATA DEACTIVATION was not accomplished because the outside air temperature 
was 53° F, (Editor’s note; A redundancy management alarm did not occur be- 
cause of the low outside temperature.) 

Because of concern for the unknown buffet and vibration characteristics of the 
mated vehicles on this first tail-cone-off flight and after the customary "go 
for takeoff" calls from the carrier aircraft, Orbiter 101 and the Houston Mis- 
sion Control Center, the air-to-ground voice loops were held open during the 
takeoff sequence for direct communication between the carrier aircraft and the 
Dryden Flight Research Center control room, which was monitoring carrier air- 
craft buffet and vibration levels in real time. Further, the takeoff was 
planned for runway 04 to allow a straight-ahead landing immediately after lift- 
off if deemed necessary by the carrier aircraft pilot. 

Brake release was on schedule at 14:45. The crew noticed that at high speed on 
the runway prior to nose rotation, and Immediately following takeoff, the lat- 
eral motions felt in the orbiter cockpit were more pronotinced than on the tail- 
cone-on flights, but not objectionable. 

4. 3. 4. 2 Mated Flight 

The crew noticed no difference in levels of buffet as the elevens were positioned 
during the MANUAL DIRECT/CONTROL STICK STEERING/LOAD CHECK at 180 knots. 
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During the BUFFET CHECK at 210 knots , the crew noticed no difference in buffet 
level as a function of the various elevon positions, but did notice that the 
vehicle motion was worse at 210 knots calibrated airspeed. 

The carrier aircraft crew activated the onboard damper system. Although the 
orb iter crew could notice no difference in the onboard indications of lateral 
acceleration magnitude, the acceleration onset rate seemed less and the "ride" 
became more comfortable with the carrier aircraft deimper on. 

The separation data run was commenced following the climb to pushover altitude. 
Other than trimming the elevons to 7.0® down during the PRESEP AERATION CHECK , 
the orbiter crew had no active role in this test. Airspeed was first stabil- 
ized after pushover at 225 knots calibrated airspeed at which time the orbiter 
crew noticed no particular increased level of vehicle motion. Further acceler- 
ation to 250 knots calibrated airspeed was accomplished, and the carrier air- 
craft crew established the laimch configuration (idle power, spoilers up). At 
the launch configuration and airspeed, the crew noticed a slightly decreased 
buffet. Following the ABORT SEPARATION , the elevons were trimmed to 1.0® down. 

In preparation for the free-f light speed-brake-open test point, the speed brake 
thrust controller on the right side was preset to the 30-percent commanded posi- 
tion using the RM-CONTROLLERS SPEC. To account for the possibility of a high 
energy state at that point in the flight, the 50-percent commanded position was 
also marked using gray tape next to the speed brake thrust controller quadrant. 
Speed brake control remained on the left side. 

During mated flight, SPEC 201 displayed random "M’s" and large delta azimlth 
and delta range values primarily on TACAN’s 1 and 2. Forty- three minutes after 
takeoff, a TACAN RM message was displayed. SPEC 201 showed that TACAN 1 had 
been automatically deselected by redundancy management due to delta azimuth; 
however, the delta azimuth had since returned within limits. TACAN 1 was re- 
selected and no further TACAN RM messages were received. 

The PRESEPARATION CHECK , MAJOR MODE CHANGE . PUSHOVER MINUS 1 . and PUSHOVER pro- 
cedures were accomplished with no anomalies. 

4. 3. 4. 3 Free Flight 

Separation; Separation conditions were 245 knots equivalent airspeed and 
20 300 feet above ground level. The "g" onset, explosive noise, and the brief, 
sharp upward lurch felt similar to the sensations of the tail-cone-on separa- 
tion of free flight 2. The separation resiilted in a slight oscillatory motion 
(similar to that of free flight 2) and no attempt to alter vehicle motion was 
made until these dynamics had dsonped. The maximum load factor during the sepa- 
ration maneuver was 1.66 g. 

Initial Performance Pullup Maneuver: After the separation dynamics had damped, 

a pitch rate of 2® per second was established to begin the performance data ac- 
quisition, This pitch rate was held to the predetermined conditions of 210 
knots and pliis 15® pitch attitude. The vehicle was then pitched over to plus 
3® for the subsequent set of stability and control data points. The angle of 
attack sweep during this pullup manewer was from 9® to 11°. 
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High-Angle-of-Attack Aerodynamic Stick Inputs; At approximately 180 knots 
equivalent airspeed, the angle of attack was stabilized at 10®. Aerod 3 mamic 
stick inputs were made in all three £ixes. Vehicle response and damping were 
good, and no difference between tail-cone-on and tail-cone-off vehicle dynamics 
was noted. 

Performance Pullup /Pushover Maneuver; After vehicle motions had damped from 
the high-angle-of-attack roll aerodynamic stick input, a piishover was made to 
set conditions for the performance maneuver. The nose was pushed over to minus 
10®, and as airspeed increased to 190 knots, a plus 2® per second pitch rate 
was begun. The pitch rate was increased to 3® per second so that, at the con- 
ditions of plus 10® pitch attitude and approximately 180 knots, the angle of 
attack had reached the desired maximum of 15®. Vehicle control was transferred 
to the Pilot and a minus 3® per second pitch rate was begun to drive angle of 
attack to the low range of values. A minimum value of 3® was observed on the 
left alpha/Mach indicator which completed the desired angle of attack envelope 
for performance derivative extraction. At the completion of this maneuver, the 
flight conditions were minus 28® pitch with airspeed at approximately 200 knots 
and increasing. 

Mid-Angle-of-Attack Aerodynamic Stick Inputs; At the end of the pullup/push- 
over maneuver and after allowing the vehicle to accelerate to 210 knots, the 
Pilot initiated a gentle pull-up, using a 7® angle of attack as the primary con- 
trol parameter. After the Pilot had stabilized the angle of attack, the Com- 
mander initiated the lateral/directional aerodynamic stick input. 

Low-Angle-of-Attack Aerodynamic Stick Inputs; After allowing the vehicle mo- 
tions to damp following the mid-angle-of-attack aerodynamic stick input set, 
the pullup at a 7® angle of attack was terminated, and only a minor adjustment 
was required to attain the proper attitude for the low (4®) angle of attack 
aerodynamic stick input set. Both a longitudinal and a lateral/direction aero- 
dynamic stick input were initiated. 

Speed-Brake-Open Aerodynamic Stick Inputs; Vdiicle control was transferred 
back to the Commander at this time. The desired speed brake position to obtain 
speed brake effects was ^30 percent. The right speed brake thrust controller 
had been set to 30 percent prior to separation, requiring only activation of 
the Pilot’s takeover button. In anticipation of a possible high-energy condi- 
tion, the 50 percent command position had also been marked. Since the high- 
energy condition had been identified onboard early in the flight, the Pilot 
repositioned his speed brake thrust controller to 50 percent as the takeover 
button was depressed. Adequate time was available to perform both a lateral/ 
directional and longitudin^ aerodynamic stick input maneuver. 

Preflare to Landing; At the completion of the speed-brake-open aerodynamic 
stick input maneuvers, the profile energy was still high (the Mission Control 
Center call was "1500 feet above glideslope") , and the desire was to leave the 
speed brakes out as long as possible. Because of the Influence of training 
and the crew’s reluctance to deviate from preplanned procedures on this first 
tail-cone-off flight, the speed brakes were retracted. A slow pitch rate was 
begun at a higher than normal preflare altitude because of the concern that 
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available pitch rate might be reduced during speed braise retraction. Wien the 
flare was assured and a feel for airspeed bleed-off rate was acquired, the speed 
brakes were repositioned to approximately 50 percent and left there through 
touchdown. The landing gear were deployed at approximately 275 knots. 

Although the energy was higher than desired and a touchdown beyond the double 
stripe was imminent, all the planned energy dissipation techniques had been 
used, so attention was concentrated on landing the vehicle. The desire to 
spike the vehicle on the double stripe was resisted, but no final flare to at- 
tempt a roll-on landing was made. Touchdown conditions were: 510 feet long, 

189 knots, and approximately 3.5 ft/sec sink rate (theodolite data). After the 
vehicle was stabilized on the main landing gear, the nose derotation maneuver 
was made. 

4. 3. 4. 4 Rollout 

Heavy braking was begun immediately after nose wheel contact. Although feed- 
back through the brake pedals was still absent , positive and smooth' vehicle 
deceleration was felt. Braking was solid, effective, and there was no chatter- 
ing or vibration which had been experienced on the previous two flights. Only 
a slight cycling was noticed by the Commander during maximum braking at approx- 
imately 120 knots and during the differential braking. At 115 knots, the nose 
wheel steering was engaged and a right turn initiated. At 100 knots, the nose 
vdieel steering was disengaged and left differential braking used to realign the 
vehicle with the centerline. At approximately 70 knots, heavy braking was ap- 
plied by the Pilot and, again, was smooth and effective. At 10 to 20 knots, 
heavy braking was terminated and the vehicle was stopped using the Commander's 
left brake and the Pilot's right brake. 

4. 3. 4. 5 Post flight Procedures 

Following vehicle stop, postflight procedures were acconq)lished as planned ex- 
cept for the AUXILIARY POWER UNIT/HYDRAULICS LOAD TEST . Because the Pilot was 
dissatisfied with the first load test procedure (the rudder portion of the test 
was done incorrectly), the load test was repeated and the auxiliary power units 
deactivated . 

Telemetry data indicated that shutdown of auxiliary power units 2 and 3 was 
due to fuel starvation rather than being a controlled shutdown. No voice call 
was made to the crew, and the post-egress cockpit inspection showed that the 
APU CONTROL switch (which is an unguarded three-position switch) for auxiliary 
power unit 1 was in OFF (the proper position) , but the switches for auxiliary 

power imits 2 and 3 were in START/ORIDE. All three FUEL TANK VALVE switches 

were in CLOSE. 

Apparently the Pilot inadvertently moved the APU CONTROL switches for auxiliary 
power mits 2 and 3 through the OFF position to the START/CffiLIDE position, and 

the auxiliary power units shut down when he subsequently closed the fuel tank 

valves. No damage to the auxiliary power units resulted frqm this procedural 
deviation. 
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4. 3. 4. 6 General 


Orbiter Handling Qualities: All comments regarding handling qualities apply 

only to the orbiter in the tail-cone-off configuration and using the primary 
flight control system in the control stick steering mode with scheduled gains. 

No other flight control system modes were evaliiated on this flight. 

The tail-cone-off configuration showed no noticeable differences in handling 
qualities from the tail-cone-on configuration. Any Increase in airframe vibra- 
tion due to buffet at the aft fuselage was not noticed by the crew. The dif- 
ference in tail-cone-off performance, however, was spectacular. Lift /drag mod- 
ulation using both airspeed and speed brakes was much more apparent in the 
tail-cone-off configuration. 

The orbiter flight characteristics were generally solid, well damped, and par- 
ticularly responsive for a vehicle with large size and inertias. Initial re- 
sponse in pitch and roll w^ positive with good damping and minimal overshoot. 

No tendencies toward pilot-^induced oscillations were noted. Precise rudder 
control was difficult due to the response delay and lack of feel or feedback. 
Although response was not as crisp and damping not as high at low (180-knot) 
airspeeds as at high (greater than 290-knot) airspeeds, pitch and roll oscil- 
lations were essentially deadbeat, and yaw oscillations well damped at all air- 
speeds Investigated. 

In the control stick steering mode, no trim change was noticed with landing 
gear or speed brake configuration changes. No trim change was noticed due to 
airspeed changes or in ground effect. 

Generally, flying characteristics were better in the orbiter than in the Shuttle 
Training Aircraft. The response delay characteristic of the Shuttle Training 
Aircraft was not evident. Precise control of vehicle rates, attitude, and 
load factor was more positive in the orbiter. 

Energy Management: During preflight profile development simulations in both 

the Shuttle Training Aircraft and the Orbiter Aerof light Simulator, techniques 
were developed for both high and low energy conditions at separation. 

For the low-energy case: (a) the flight time at near-maximum lift/ drag condi- 
tions was extended as long as possible, (b) airspeed for the low-angle-of- 
attack stability and control data points was reduced by approximately 10 knots 
(increasing lift/drag but not significantly affecting angle of attack) , and 
(c) the duration of the 30 percent speed brake data time was minimized, or in 
the extreme-low-energy case, deleted entirely. 

For the high-energy case: (a) flight time at near-maximimi lift /drag conditions 

was minimized, (b) airspeed for the low-angle-of attack stability and control 
data points was increased by approximately 10 knots (decreasing lift/drag but 
not significantly affecting angle of attack) , and (c) the speed brake deflec- 
tion was Increased to 50 percent and the time of flight with speed brakes open 
was extended as much as possible. 
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The actual pushover altitude was higher than planned, which caused the Mission 
Control Center to adjust the pushover point. The time from "pushover" to 
"launch ready" was several seconds longer than expected, however, and this re- 
sulted in a separation that was approximately 3500 feet further downrange, cre- 
ating the high-energy case in flight. 

Immediately after pushover, to set conditions for the high-angle-of-attack 
stability and control data points, the Pilot acquired a visual on the runway 
and identified the high-energy condition which was confirmed 18 seconds later 
by a call from the Mission Control Center. The high-energy techniques were 
used effectively, and at an altitude of 5000 feet, the call from the Mission 
Control Center was "1500 feet above glideslope." Energy was further reduced 
to effect a landing 510 feet long at 189 knots. 

4.3.5 Free Flight 5 

4. 3. 5.1 Preflight 

Crew Ingress was on schedule and both crewmen were strapped in at 13:25. Be- 
cause sunrise had not occurred at the time of backout from the mate/demate de- 
vice, the floodlights were still on. The crew noticed that the strong point 
sources of light from these floodlights viewed through the thick panes of the 
windshield glass appeared as a double image with the false image displaced up- 
ward approximately one fifth of the windshield vertical dimension and toward 
the vehicle centerline. This effect is mentioned because of possible similar 
effects in later operations vdien viewing star fields or runway lights at night. 
The false image was nearly as bright as the primary ima ge. 

On about three occasions during the pre-takeoff period and once about 20 min- 
utes after takeoff, the Pilot’s intercommunications sidetone gradually faded 
away and then gradually returned to normal. As on free flight 3, the problem 
affected only the ability of the Pilot to hear his own voice when talking with 
hot mike enabled and did not affect his ability to either hear or talk to the 
Commander or to receive or transmit on UHF. 

4. 3. 5. 2 Mated Flight 

Immediately after takeoff, the effect of buffet from the tail-cone-off config- 
uration was apparent as a sporadic moderate-level oscillation with the primary 
motion being slde-to-side. The altitude director indicator rate needles oscll- 
ated +10 percent with occasional excursions to +20 percent, and the error 
needles oscillated +20 percent. The altitude director indicator fate switches 
were in the MEDIUM position and the error switches were in the HIGH position 
at this time. The intensity of the buffet made writing legibly Impossible but 
did not cause undue discomfort. 

At 15:08:33, TACAN 3 broke lock as indicated by M’s on SPEC 201 for both azi- 
muth and range and a TACAH BM message. It remained mlocked until 15:22:20, 
about 3 minutes after it had been returned to George, vdien it regained lock 
and operated normally for the remainder of the flight. 

The carrier aircraft mass damper was turned off briefly but no difference in 
the buffet effect was discernible in the orbiter. 
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4. 3. 5. 3 Free Flight 


The period from carrier aircraft pushover through orbiter rollout on the runway 
is discussed in three segments because of the distinction in techniques and 
tasks. In addition to the assigned flight test requirements, the operational 
scheme was designed to achieve the desired 22“ flight path angle outer glide- 
slope as soon as possible after separation and to touchdown on rtmway 04 at 
185 + 5 knots equivalent airspeed and 5000 feet past the runway threshold. 

Pushover Through Outer Glideslope Intercept: Planning and execution were di- 

rected toward achieving separation at an exact geometric location in space. 

This assumed the use of standardized techniques by the carrier aircraft up to 
separation, by the orbiter after separation, and factoring of upper winds at 
altitudes from 20 000 to 10 000 feet above ground level. The planned procedure 
Was as follows. 

Rather than Continue climbing as high as possible using special-rated thrust, 
the carrier aircraft was to level off at 20 000 feet above ground level before 
pushover. The acttial pushover was to be called by the Houston Mission Control 
Center. The carrier aircraft crew was to execute the pushover, reduce power, 
and establish the launch configuration to arrive at a ’’launch ready” condition 
in 37 seconds after pushover at 17 000 feet. The orbiter was to perform the 
separation 40 seconds after pushover followed by the standard post-separation 
maneuver. This was a pitch-up at 2“ per second for 3 seconds and a roll-right 
to a bank angle of 20“ . After the ’’clear” call by the Chase 2 aircraft, a 
pushover at 0.5 g was to be executed to a nose-down pitch attitude of 25“ . As 
speed accelerated to 290 knots, the speed brakes were to be extended to approx- 
imately 50 percent while the nose was raised to track the 22“ glideslope. Mis- 
sion Control, with the preceding planned techniques and the upper wind data 
factored, was to bias the pushover call to assure that the outer glideslope 
intercept would occur near the time the orbiter achieved 290 knots. 

Approximately 120 runs were made in the Orbiter Aeroflight Simulator with wind 
and lift /drag variations to verify the plan. In addition, 14 runs were made 
in the Shuttle Training Aircraft while integrated with the Houston Mission 
Control Center. From these runs, several mission rule changes were made that 
bound trajectory energy. First, the wind biasing allowance could not exceed 
+5000 feet so that biasing short would not exceed the distance from the nominal 
touchdown point to the rimway threshold. One run with the Orbiter Aeroflight 
Simulator involved a separation just after carrier aircraft pushover. By main- 
taining maximum lift/drag, the orbiter was comfortably stabilized on the outer 
glideslope af 290 knots before preflare. To preclude tail wind cases of getting 
steep attitudes at preflare, a tail wind limit was chosen that would insure a 
speed brake setting of <80 percent to maintain the 22“ glideslope. This limit 
was about 45 knots at 10 000 feet above ground level. The minimxim energy sepa- 
ration condition was defined by either a time after pushover of 55 seconds or 
an altitude of 14 000 feet above ground level. 
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The actual flight conditions were as follows: 

The pushover call was niade 4 seconds earlier than the nominal time for no wind 
at 20 600 feet above ground level. The carrier aircraft "laxmch ready” call was 
made at 34 seconds after pushover and orbiter separation was executed at 40 sec- 
onds after pushover within 100 feet of the planned position in space. Normal 
acceleration at separation (1.83 g) felt similar to that experienced previously 
on free flights 1 and 3. The nose-up pitch rate was normal and no lateral asym- 
metry was noted. The pitch-up command was held for 2.5 seconds and the roll- 
right commenced 3 seconds after separation. Orbiter pitchover was performed 
following the Chase 2 "clear" call (8 seconds after separation) holding 0.5 g 
Indicated on the glareshield-mounted accelerometer. Because the call occurred 
sooner than in preflight simulation, the pushover was executed 1200 feet fur- 
ther from the runway than the nominal distance. While passing through about 
20“ nose-down attitude during pitchover, a call from the Mission Control Center 
indicated that the position was low. As a result, the pitchover was stopped 
prior to the planned 25“ . A pitch doublet was executed with the initial pitch- 
up input noticeably too large. A peak reading of 1.8 g was observed on the 
glareshield g-meter. Subsequently, the doublet was repeated with a nose-down 
input initially. 

The Pilot assumed control of the vehicle and adjusted attitude to track the 
visual ground aim point. Speed slowly increased to the desired 290 knots. 

Single left rudder and left roll inputs were overlain by the Commander prior 
to speed brake deployment to complete an aerod 3 mamic stick input set. The re- 
sulting peak sideslip was just over 1“. As planned, the Commander positioned 
the AIR DATA SELECT switch briefly from LEFT to CMPTR and then back to LEFT. 

Outer Glideslope Tracking; The outer glideslope was intercepted at 9600 feet 
above grovmd level. The predominant task was to visually keep the velocity 
vector pointed toward Lancaster Boulevard, the surface aim point, while manu- 
ally positioning the speed brakes to hold 290 knots. The attitude director 
Indicator guidance needles and horizontal situation indicator glideslope were 
cross checked several times during this phase and then correlated correctly. 

To preclude a transient on takeover, the Commander positioned the left speed 
brake thrust controller to approximately 50 percent to match the Pilot’s com- 
mand. The Commander assumed control of the speed brake just below 7000 feet 
and shortly thereafter took over with his rotational hand controller. Visual 
reference as well as the horizontal situation indicator glideslope needle showed 
that the trajectory had drifted above the glideslope. The maximum distance 
measured was about 400 feet at 4000 feet above ground level . To reacquire the 
aim point and prevent overspeed, the Commander pitched the nose over and de- 
ployed the speed brakes to about 80 percent. The Commander noted a momentary 
decrease In airspeed to 280 knots, requiring speed brake reduction. At the 
same time, the Pilot reported a decrease in airspeed to 275 knots followed by 
a rapid Increase back to 290 knots. At preflare, the trajectory was slightly 
steep but directed toward the aim point with 294 knots shown on the alpha-Mach 
indicator. Radar data indicated that the trajectory at preflare (2000 feet 
above ground level) was 600 feet closer to the runway threshold than planned. 
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Preflare Through Bollout: The no-wlnd ncnoiiial trjectory Is depicted by the 

dashed line in figure 4-28. (This trajectory assumes retraction of the speed 
brakes at 2500 feet and start of flare at 1700 feet above ground level.) The 
landing gear deployment is at 270 knots as the runway overrun threshold passes 
under the nose. A simple scheme of cross checto leading to the touchdown point 
was to: 

a. Look for 250 knots and 50 feet altitude at the approach end of the 
runway. 

b. Thereafter, verify a reduction of 10 knots and 10 feet altitude as 

each runway marker was approached; i.e., 240 knots and 40 feet at the 
14 000-feet-to-go marker. ' 

c. At the 12 000-feet-to-go marker, attempt to reduce altitude to 5 feet 
or less within the next 1500 feet. This would preclude an early touch- 
down but yet be low enough to achieve the desired touchdown point with- 
out requiring a large sink rate. 

This nominal schen® did not require the use of speed brakes. 

Wind was another variable to be factored, both steady-state surface wind and 
the wind shear from 3000 feet to the gromd. The shear was to be handled by 
either deploying the landing gear early for a tailwind shear case or late for 
a headwind shear case. For example, with the worst-case 15-knot tailwind shear 
case used in training, the landing gear were lowered at 280 to 285 knots coming 
up on a prominent "bullseye" landmark. This was 2000 feet and 10 to 15 knots 
earlier than with no wind. 

Orbiter Aeroflight Simulator training runs Included both upper wind as well as 
shear wind variables. Utilizing the techniques described, the velocity varia- 
tion at the planned touchdown point on 78 runs varied from 164 to 208 knots 
with an average velocity of 185 knots. Shuttle Training Aircraft results were 
considered only for the last four training flights tdiich included the automatic 
throttle and initilizatlon-load update (flight path angle of 20® to 22°). This 
airspeed was consistently 10 to 15 knots slower than that with the Orbiter 
Aeroflight Simulator at the intended touchdown point. In 29 runs, the velocity 
at the 10 000-feet-to-go touchdown point varied from 155 to 180 knots with an 
average speed of 168 knots. 

The actual flight sequence of events and pilot impressions are as follows; 

As the preflare point was approached, the velocity was 294 knots, 4 knots higher 
than planned, and the velocity vector was directed toward Lancaster Boulevard, 
the desired aim point. (The actual flare point is masked somewhat in the data 
by pitch adjiistment with speed brake reduction to hold airspeed and the aim 
point.) Following the Chase aircraft call at 2500 feet, the flare was started 
after the primary air data and radar altitude indications were that the orbiter 
was passing through 2000 feet above ground level. Speed brake retraction was 
delayed to compensate for the excess speed. The actual low-altitude winds were 
a 7-knot tailwdlnd shear (half the training worst case) . This required dropping 
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Distance from planned stopping point, feet 
Figure 4-28, - Final approach and landing events. 



the landing gear at the edge of the bullseye landmark closest to the runway at 
an expected 275 to 280 knots. When coining up on the outer edge of the bulls- 
eye with 290 knots, it was apparent that the vehicle was not slowing as expected 
and the gear were lowered at 290 knots. Approaching the runway threshold, the 
altitude was correct but airspeed was 20 knots faster than planned. Another 
call that airspeed was 20 knots too fast at the 14 000-feet -to-go marker war- 
ranted further action. Therefore, the speed brakes were opened to approximately 
50 percent. Based on free flight 4 results where a similar speed brake setting 
was used after flare, the expected result was that the vehicle would be slow 
at the planned touchdown point. In actuality, the velocity checks continued to 
be high with 200 knots being called out within 500 feet of the touchdown line 
across the runway. At this point, the vehicle seemed to '*hang up" at an alti- 
tude of 4 feet. Attempts to push the vehicle on with forward rotational hand 
controller commands seemed to have no effect in overcoming the floating tendency. 

After almost touching down, the vehicle ballooned slightly, then touched down 
smoothly 1000 feet beyond the planned point. The vehicle then skipped gradu- 
ally back into the air and touched more firmly 6 seconds later, rebounding 
slightly. Figure 4-29 shows the actual altitude versus runway position during 
the touchdown sequence. Pitch inputs were made between the touchdowns to keep 
the vehicle airborne until roll oscillations could be damped. During this en- 
tire period, pitch control of altitude and sink rate seemed normal. However, 
a review of flight data indicates that pitch rate oscillations of +^3® per sec- 
ond occurred during this interval which caused elevon rate saturation. It is 
significant that these pitch oscillations were not apparent to either crewman 
at the time from visual or physiological cues. The crew Impression was that 
the pitch rotational hand controller commands were small in amplitude which is 
contrary to the up-to-half deflection shown in the postf light data. This im- 
pression is possibly due to the light stick force gradient, whereby deflection 
is related to the response noted as compared to actual stick movement. There 
was an additional 10 percent speed-brake-open command to approximately 60 per- 
cent at 15:54:24.5, just before the near-touchdown. This cannot be accounted 
for except by an inadvertent movement of the speed brake controller. 

Inqiressions of the lateral-axis control are best separated into the period be- 
fore the first touchdown and thereafter. As on previous flights, there was 
virtually no roll task from preflare up to just short of the near-touchdown at 
15:54:29.5. At this point, one wing dropped slightly. A manual input larger 
than that required for the small bank angle correction was made which resulted 
in an overshoot of bank past wings-level. Vehicle response appeared to be nor- 
mal in picking the wing up and actii-®ving the desired near-wings-level attitude 
prior to touchdown. The first touchdown at 180 knots felt very light, compa- 
rable to previous landings. This was followed shortly by the realization that 
the vehicle had skipped back into the air with a roll off to the right. In 
attempting to level the wings, a lateral pilot-induced oscillation developed 
and vras sustained for several oscillations. It was perceived in real time that 
the rotational hand controller commands in roll were abnormally large and the 
response was lagging the inputs. On previous flights, no delay had been noted 
in bank angle response to the controller. With a cue from the Pilot, the large 
input commands were discontinued and the roll rate damped to a near-wings-level 
attitude. The bank-angle excursions were judged to be about +5® which was of 
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Figure 4-29.- Altitude versus runway position during landing. 



sufficient concern to warrant holding off at 5 to 6 feet altitude before reat- 
tempting a landing. A noticeably higher- than-normal sink rate was accepted be- 
cause of concern about airspeed bleedoff for the second touchdown at 155 knots. 
The sink rate was Jxidged to be about 5 to 6 ft/sec qualitatively (actually 
4.0 ft/sec). The vehicle seemed to lift up slightly with a landing gear oleo 
reboimd; however, the actual data indicated that the left main landing gear be- 
came airborne again for about 2 seconds. During all the preceeding activity, 
the vehicle tracked down the centerline and there were no ’ directional concerns 
at any time. 

Following the second touchdown, the speed brake was commanded to full-open from 
60 percent and a normal derotation was accomplished. Nosewheel contact was at 
125 knots at a pitch rate of 3.5 deg/sec, which qualitatively felt as soft as 
the contact on two previous derotations. The elevons were initially commanded 
up but subsequently were allowed to slowly drift down. 

Only light braking was used until 100 knots, when maximum braking was applied 
and held until decelerating to 50 knots. Thereafter, light braking decreasing 
to no braking was utilized as the vehicle rolled to a stop. The brakes were 
solid, responsive and very effective at maximum braking. There was no "chatter" 
nor even a sense of cycling when into the anti-skid range. Directional control 
was not a factor at any time so nosewheel steering was not activated. It was 
apparent that, even with the 1000-foot-long touchdown and the approximately 
2000 . feet traversed in handling the boxmce, there wo^^ld be no problem stopping 
on the remaining runway. 

4. 3. 5.4 Postflight 

All postflight procedures were accomplished per the checklist. The crew com- 
pleted powerdown and remained onboard until the vehicle was towed clear of the 
runway when a normal egress was made. 
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ACROMMS. ABBREVIATIONS AND TERMINOLOGY USED IN ALT PILOT'S REPORTS 


APU 

Auxiliary power unit 

AUTO 

Automatic 

CMPTR 

Computer 

CRT 

Cathode ray tube 

ERR 

Error 

EXEC 

Execute 

FIDO 

Flight Dynamics Officer (Mission Control Center) 

MLS 

Microwave landing system 

MLS 

Mean sea level 

MM 

Major Mode 

NAV 

Navigation 

OPS 

Operational sequence 

ORIDE 

Override 

PRO 

Proceed 

PYRO 

Pyrotechnic 

RM 

Redundancy management 

SEP 

Separation 

SPEC 

Specialist (function) 

TACAN 

Tactical air navigation 

TAEM 

Terminal area energy management 

UHF 

Ultrahigh frequency 

SOFTWARE 

TERMINOLOGY 

Operational Sequences 


OPS 1 - Preflight 

MM 101 - Preflight preparation 

OPS 2 - Flight 

MM 201 - Mated flight 
MM 202 ~ Separation 
MM 203 - TAEM 
MM 204 - Autoland 
MM 205 - Rollout 
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Specialist Functions 


Guidance, navigation and control functions are divided into principal and spe- 
cialist functions. Principal functions are those that can be initiated only 
by software. Specialist functions are those that can be initiated only by the 
crew, and include the following used in this report. 

SPEC 041 MEMORY READ/WRITE 
SPEC 201 - RM-NAV 
SPEC 301 - BM-SENSORS 
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4.4 FLIGHT 5 APPROACH AND LANDING ASSESSMENT 


Separation occurred at an airspeed of 245 knots and at an altitude of 19 900 
feet MSL. The orb iter approach and landing were controlled manually in the 
control stick steering mode through the entire flight until touchdown. During 
the initial part of the free flight, the orbiter was below the glideslope be- 
cause of an earlier-than-planned "Chase-2 clear" call. This was corrected and 
the vehicle was on the proper glideslope at an altitude of 12 000 feet MSL. 

Preflight planning indicated that a speed brake setting of approximately 50 per 
cent would maintain the proper airspeed on the outer glideslope. The initial 
speed brake setting was 30 percent and the vehicle drifted high on the glide- 
slope. The crew then nosed the vehicle over to acqiiire the outer glideslope 
aim point and the .speed brakes were deployed to 80 percent. At the preflare 
point (4300 feet MSL), the orbiter velocity was approximately 5 knots high, 
the position was about 700 feet long, and the flight path angle was 25.3® in- 
stead of the nominal 22®. In accordance with the flight plan, the crew slowly 
retracted the speed brakes at the preflare point. To compensate for the recog- 
nized high energy state, the airspeed at which the landing gear were lowered 
was 20 knots faster than the planned 270 knots. As the orbiter approached the 
runway, the energy state was higher than desired and the crew then opened the 
speed brakes to 50 percent - a procedure not required for a nominal energy 
state. 

After speed brake deployment, there was a pitch oscillation caused by control 
stick inputs for the last 8 seconds prior to touchdown. These pilot inputs to 
control sink rate near landing resulted in large eleven motion (12® peak-to- 
peak) at 0.6 hertz and kept the elevens rate limited during most of this period 
The vehicle pitch rate was ±3® per second and the attitude change was within ±1 
The pilot was unaware of any problem other than that he was landing long and 
trying to get the vehicle on the ground near the desired touchdown spot. Since 
the center of pitch motion was near the cockpit, there was a lack of normal ac- 
celeration cues during a small pitch oscillation. Also, the steeply sloping 
nose of the vehicle is not visible from the cockpit, so small changes in pitch 
attitude are not readily; apparent. The result was that the oscillation that 
caused elevon rate limiting was not detected by either crew member. The ve- 
hicle touched down very softly with wings level but skipped back into the air, 
rolling to the right. As a result of the rate- saturated pitch channel, the 
priority rate limiting design did not allow response to some roll inputs. This 
triggered very large roll commands just at touchdown, and a pilot induced oscil 
lation in roll occurred for 4 seconds with a peak roll rate of 15® per second 
and ±5® of bank angle at a rate of 0.6 hertz. The pilot released the control- 
ler momentarily and the motion damped quickly just prior to the second touch- 
down wfaich occurred 6 seconds after the first at 4 ft /sec. The right wheel 
touched first and the left wheel lifted off slightly on the tebound, but the 
vehicle stayed on the ground and a normal rollout was acconplished. 

To Improve the chances of coping with deviations at landing (i.e., turbulence 
and crosswinds) , the following recommendations are made and should be incorpo- 
rated in training and flight control system design as applicable. 
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The energy state should be maintained at the preplanned nominal level 
throu^out the flight trajectory utilizing standardized pilot tech- 
niques or autoland. The trajectory from preflare to touchdown should 
be optimized for manual control. 

Limits of trajectory, velocity, altitude, etc., and limitations of the 
flight control system should be determined and verified by simulation 
to determine the crew and vehicle capabilities and limitations to per- 
form a safe landing. 

The flight control system must be modified to always provide at least 
some combination of pitch and roll capability to allow manual and 
automatic control for landing. 

The flight control system sensitivity to pilot-induced oscillations 
should be reduced. 

Nominal trajectory planning should not require the use of speed brakes 
after flare. 

The existence of rate limiting of the aerodynamic surfaces should be 
annunciated to the crew. 



4.5 FLIGHT TEST REQUIREMENTS ASSESSMENT 

All assigned objectives and flight test requirements were satisfactorily accom- 
plished. Specific objectives accomplished for each flight are listed below. 
Flight test requirements accomplished are listed in appendix E. 

Flight 1: 

a. The handling qxialities of the orbiter vehicle through the Approach and 
Landing Test free-f light regime were verified. 

b. Carrier aircraft /orb iter separation was verified. 

c. Landing gear deployment in free flight was demonstrated. 

d. Braking, steering and coasting during rollout were verified. 

e. The performance of selected orbiter subsystems during the Approach 
and Landing Test free-f light regime was verified. 

Flight 2: 


a. Using programmed test inputs and the control stick steering mode of 
the primary flight control system, longitudinal and lateral/directional 
control and response of the orbiter were verified at high and low 
speeds and with two speed brake positions. Also, high-rate pitch re- 
sponse was evaluated as part of a constant-g windup turn. 

b. Aerodynamic derivative extraction data were obtained during dynamic 
flight conditions using prescribed aerodynamic stick inputs to verify 
lift/drag characteristics as well as to verify longitudinal and lateral 
aerodynamic derivatives in the approach and landing operational ranges 
for velocities, angle of attack, and speed brake positions. 

c. The landing gear subsystem was verified during rollout. Moderate 
braking was accomplished at high and low speeds and hard braking was 
attempted. Steering by differential braking was accomplished. In 
addition, landing gear/attach structure interface stability, landing 
gear loads, and strut energy absorption were determined and steering 
by ailerons was evaluated. 

d. Using programmed test inputs , the orbiter was verified to be flutter 
free during the approach and landing phase. 


Flight 3: 

a. Both open-loop and closed-loop operation of the autoland system were 
verified during the approach phase including the switching character- 
istics of enabling and disabling the autoland system. 
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b. Manual landing control was verified with an aft c.g. from main landing 
gear touchdown to stopping, including effects from aerodynamics, flight 
control structures and runway. 

c. With an aft c.g. and using programmed test inputs and the control stick 
steering mode of the primary flight control system, longitudinal and 
lateral/direetional control- and response were verified at high and 

low speeds. Also, high-rate pitch response was evaluated as part of 
a constant-g windup turn. 

d. Hard braking was attempted at high speeds and steering by differential 
braking was verified at moderate speeds. 

e. Data were obtained for verification of aerodynamic derivatives. 

f. The carrier aircraft mass damper system was verified for use during 
the tail-cone-off flight tests. 


Flight 4: . 

a. The performance of the anti-skid system as modified after free flight 
3 was verified. 

b. Data were obtained on the general handling qualities of the orbiter 
in the control stick steering flight control mode, tail-cone-off con- 
figuration, and with the c.g. near that planned for the first orbital 
flight test. 

c. Data were obtained on the lift/drag and the longitudinal and lateral/ 
directional performance characteristics of the tail-cone-off config- 
uration during the approach and landing phase. This was accomplished 
by performing an angle-of-attack sweep, employing aerodynamic stick 
inputs at high and low angles of attack, and employing a rudder stick 
input with deflected speed brake. 

d. Data were obtained on the autoland system in the open- loop configura- 
tion. 

e. The buffet loads of the mated orbiter with tall cone off and carrier 
aircraft were verified to be acefeptable at ' separation speeds and the 
mated vehicles were verified to be flutter free, 

f. Separation conditions and operations were determined to be satisfac- 
tory during a practice separation run. 

g. Data were obtained during moderate to hard braking at high speed in- 
cluding engagement of nose wheel steering. 
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Flight 5: 


a. Perfonaance of the landing gear and landing gear/airframe systems 
was verified using a paved runway. 

b. An approach, landing, and rollout on a paved runway with a simxilated 
10 000-foot length were verified. 

c. Data were obtained for open- loop autoland operation. 
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5.0 FLIGHT OPERATIONS ASSESSMENT 


Summaries of problem areas addressed by Flight Operations during the Approach 
and Landing Test real-time operations arid during operations planning that are 
applicable to the Orbital Flight Test Program are included in this section. 

Where applicable, recommendations are given for Orbital Flight Test. 

5.1 TRAINING AND SIMULATIONS 

Considered mandatory for the Orbital Flight Test Program is a programmed capa- 
bility to verify that all training and verification facilities use the same 
modeling so that the same results will be produced with a given set of inputs. 
Change control should be instituted such that one facility is not changed with- 
out formal notification to the other facilities. 

5.2 ONBOARD SYSTEMS 

5.2.1 Software Flexibility 

Operational procedures for software workarounds should be prepared and submitted 
to the community. Simulations using these procedures should not be conducted 
until they have been certified. New procedures should not be used for the ini- 
tial flights. Variable-parameter word loading, as a mechanism to Increase 
ground monitoring flexibility, should be avoided as it will be easier to add 
the new parameter to the ground equipment than to make an onboard change. 

5.2.2 Ground tfonitoring Concept 

Ground monitoring should not be dependent on redimdancy mnagement annunciation 
for critical flight phases. Visibility should be provided on the ground for un- 
derstanding which unit has failed and why. 

5.2.3 Redimdancy Management 

Four observations were made on redimdancy management. First, in several cases, 
the out-of-tolerance limits were too tight and resulted in failure annunciation 
for acceptable conditions. Second, there were several items of equipment such 
as TACAN's and radar altimeters where redundancy management had to be disabled 
on one or more units to prevent nuisance master alarms from equipment operating 
within specification. Third, In several flight-critical areas, redundancy man- 
agesent continued to process data from a unit that was functionally off. For 
the Approach and Landing Test Program, this could occur for the rate gyro assem- 
blies after the second failure, and resulted in downmodlng to the backup flight 
control system merely to allow flying to be continued safely with a single rate 
gyro assembly. Pitching moments induced on the second failure during critical 
portions of a flight could have resulted in loss of the vehicle eind, possibly, 
the crew. Fourth, multilevel redundancy management, with its inherent coim»lex- 
ity, was used in areas where a single level would have been adequate. 


5-1 



5.2.4 Redundancy Management Switches 


Single-contact-switch redundancy management caused alarms because of the timing 
of status sampling routines during switch operation. The latching nature of 
the resulting redundancy management message masked the system status. 

5.3 OlOUND SYSTEMS 

Orbital Fli^t Test ground systems design should have the capability to permit 
addition, deletion, and rescaling of parameters within a short turnaround 
period. 
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6.0 GROUND OPERATIONS 


Actions taken for correction of prefllght and flight anomalies are described 
In the discussions of those anomalies In other sections of this report. Ground 
operations not already described are Included here. 

The orblter was left mated with the carrier 2 ilrcraft upon completion of the 
captive-active flights. 

Subsequent to« free flight 1, during performance of a test checkout procedure 
on Orblter 101, a "Terminate B" line transient caused the four primary computers 
to drop aft data busses over a 6 minute period. The cause of the transient was 
operation of a switch on overhead panel 07 under the following conditions: Com- 

puters 1, 2, 3 and 4 operating while In the OPS-1 operational sequence; computer 
5 removed; backup controller off; and terminate switches normal. In order to 
prevent "Terminate B" line susceptablllty In the event of a backup controller 
power failure, relay circuits were added to panel 07. 

Another modification made after free flight 1 was the addition of circuit com- 
ponents to the separation pyrotechnic initiator controller circuits to prevent 
inadvertent firing that could have resulted from a single-point failure when 
a "fire" command was not present. 

The following modifications were performed after free flight 2. 

a. The aerodjmamic coefficient instrtimentation package was moved from . 
the development flight instrumentation pallet to a more stable loca- 
tion on the lower mid fuselage. 

b. Additional development flight instnanentation strain gages were added 
to the wings for structural analysis. 

c. Ballast was moved and added to obtain the desired aft center of grav- 
ity. 

d. The pyrotechnic connectors for the separation system were safety-wired 
because of an apparently loose fitting after mate. The eonnectors and 
harnesses were replaced after free flight 3. 

e. Air data transducer assembly 4 and display electronics unit 2 were 
replaced because of test anomalies. 

Ground operations after free flight 3 were as follows. 

a. A thermal blanket was installed over the body flap power drive xmlt 

to maintain higher ten 5 >eratures on hydraulic components during periods 
of low usage. 

b . Strain gages were Installed for structural evaluation of the wings . 
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c. Ballast was moved and deleted to obtain the desired center of gravity 
for tail-cone-off flights. 

d. The tail cone was removed and weight and balance measurements were 
made. 

e. The auxiliary power unit tankage was checked while loading the sys- 
tems to determine fill accuracy. The system 3 load was increased to 
allow for additional run time of auxiliary power xmit 3 if required. 

Following free flight 5, a final calibration was performed on the aerosurfaces 
and a final test was performed on the air data system, calibrating the nose 
boom alpha vane measurements with the side probes. After deservicing, the 
final powerdown was performed on November 4, 1977. 
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7.0 ANOMALY SUMMARY 


This section contains discussions of orbiter flight anomalies. Discussions of 
captive-active flight anomalies that were open or were closed only for the Ap- 
proach and Landing Test Program as of the time of publication of reference 2 
are updated here if closed*. Anomalies that are still open as of the t-imp of 
publication of this report will be updated at the time of closure in supplemen- 
tal reports or will be closed through the Space Shuttle problem tracking system. 

7.1 CAPTIVE-ACTIVE FLIGHTS 

7.1.1 Hydraulic System 1 Water Boiler Steam Vent Line Temperature Reading 
Was Low 

The hydraulic System 1 water boiler steam vent-, temperature reading was lower 
than expected during captive-active flight lA. 

The steam vent heater circuit included an 89-watt and a 33-watt heater group 
connected in parallel. Each group was controlled by two thermostats in series 
and set for temperatures to prevent freezing in the 2-inch duct. 

Postflight testing confirmed that the 33-watt heater group was inoperable. The 
89-watt heater group was operating normally and was determined to be adequate 
for the remainder of the Approach and Landing Test Program. 

Heater checkout procedures used prior to the first captive-active flight were 
such that only an Increase in vent temperature was required for the heater to 
pass checkout. Since this increase in temperature would have resulted from 
either heater group functioning, a failed heater could have gone undetected. 

Redesign of the water boiler system for Orbiter 102 includes the elimination 
or parallel redundant heater circuits . Checkout will Include current measure- 
ments to verify operation of each heater along with subcoollng using ground 
support equipment to verify thermostat and heater operation where thermostats 
are set below ambient. All functional paths will be verified. 

This anomaly is closed. 

7.1.2 Inertial Measurement Unit 1 Would Not Go To Operate 

During preflight checks for the first captive-active fli^t, inertial measure- 
ment unit 1 would not go to "operate," The first flight was conducted the fol- 
lowing day with the failed unit and the unit was replaced for the second flight. 
The replacement mit performed normally in flight. 

Bench testing of the failed unit isolated the problem to a failure of the DC-1 
internal power supply of the Inertial measurement unit. Internal inspection 
revealed that the solder did not properly adhere to a power supply Q-11 tran- 
sistor lead due to improper metallurgical bonding* The power transistor lead 


7-1 



had an uneven gold coating that was insufficient in some areas to protect it 
from oxidation (fig. 7-1). Heavy oxidation on some areas of the power tran- 
sistor leads resulted in dewetting of the solder coating. ^ 

Failure of an inertial measurement xmit was not a constraint to free flight and 
no change was required for Orbiter 101. For Orbiter 102 and subsequent vehicles, 
new parts will be screened by a 10-power microscope inspection prior to solder- 
ing to insure that the leads are not oxidized. Transistors in all inertial 
measurement units are being replaced with transistors with good lead solder 
wetting. 

This anomaly is closed. 

7.1.3 Nose Landing Gear Door Thruster Triggering Pawl Did Hot Function 

The nose landing gear door thruster actuator trigger was pulled by firing of 
the backup pyrotechnic system during landing rollout on captive-active flight 3. 
However, the pawl movement did not rotate the arm that releases the bungee 
spring. 

The door thruster is required to provide an initial push to overcome high aero- 
dynamic pressure, high sideslip angle, high seal stiction, and higher differen- 
tial pressure. Several ground tests using a pneumatic bottle all resulted in 
normal operation; however, ground tests using pyrotechnic devices and a pawl 
retention spring of higher force resulted in failure to release the bttngee 
spring, repeating the inflight failure mode. 

Operation of the spring bungee was not required for proper nose landing gear 
operation for the Approach and Landing Test Program. 

The system was redesigned for Orbital Flight Test eliminating the triggering 
pawl. The modification concept is shown in figure 7-2. Pulling out a spring- 
loaded retention pin on the telescoping actuator arm allows the bungee spring 
to be cocked. Nose landing gear retraction resets the actuator arm and the 
retention pin snaps into place locking the telescoping section. 

This anomaly is closed. 

7.1.4 Auxlliairy Power Unit 1 Ezhaust Duct Temperature Measinrement Failed 

During operation of auxiliary power unit 1 on captive-active flight 3, the ex- 
haust duct temperature reading went off-scale high and triggered the caution 
and warning signal. The redundant measurement, not displayed in the cabin, 
showed normal temperature readings which indicated that the off— scale high read- 
ing was probably the result of an open circuit, Postflight examination con- 
firmed that the sensor^lead had broken at the flex stress joint adjacent to the 
brazed joint support clamps. 
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Figure 7-1. - Sections of solder joint 
and pretinned lead (magnified 100 times). 
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Corrective action taken for the remainder of the Approach and Landing Test 
flights included (1) the addition of fill insulation to better protect the 
copper lead from the high temperature of the boss and provide support to dampen 
lead movement and minimize flex stress by the hold-down clamp and (2) provide 
readout of the redundant temperature measurement in the cabin for crew monitor- 
ing. 

A more durable probe-type sensor will be Installed in the boss for Orbiter 102 
and subsequent vehicles (see par. 7.2.14). 

This anomaly is closed. 

7.2 FREE FLIGHTS 

7.2.1 General Purpose Computer 2 Lost Synchronization at Separation 

Computer 2 (system F8) lost synchronization at separation on free flight 1. 

(Dump data showed that the first failure indication occurred within approxi- 
mately 20 milliseconds after separation.) Fourteen of fifteen input-output 
errors logged by computer 2 after separation were on busses commanded by com- 
puter 2. The input-output processor/central processing unit Interface was ex- 
ecuted in an unusual manner with missing or unsolicited interrupts and receipt 
of an unknown level B input-output error. In addition, several unexplained or 
imexpected computer 2 memory locations were altered, including changes in 
input-output processor code, an abnormally large input-output processor pro- 
gram data variable and unexpected modification of input-output control blocks. 

Computers 1, 3 and 4 logged eight input-output errors after separation. All 
but one were on busses commanded by congjuter 2. Con5>uters 1, 3 and 4 saw sep- 
aration A discrete only, while computer 2 saw separation B discrete. Computer 
2 did open flight control limits and initiate separation guidance, navigation 
and control processing. 

Postflight testing on the vehicle (Including pyrotechnic shock and electro- 
magnetic interference tests) did not reproduce the problem. Also, the ground- 
ing paths in the vehicle were measured and verified to be proper. However, the 
problem was reproduced at the vendor’s facility when the flight unit (input- 
output processor, serial number 7) was subjected to low-level vibration testing 
at 0.01 g^/Hz, Subsequent inspection revealed a solder crack at a prom lead 
on the queue page (fig. 7-3) . The solder had failed to wick in a plated-through 
hole. The unit had been acceptance tested at 0.04 g^/Hz after 1848 hours of 
field rm time. The failure occurred after only 150 additional hours. The 
failure was probably caused by fatigue due to vibration and thermal cycling. 
Acceptance testing is unable to screen out potential fatigue failures. 

In-line changes had been Implemented to circumvent this kind of problem, but 
not in time to be applied to system F8. Using the old verification procedure, 
the crowded page configuration made even oblique X-ray examination of some 
solder joints unsatisfactory for verification of the complete page. To correct 
this situation, the procedure was modified so that component X-ray inspection 
of solder wetting is acconq)llshed before back-plate installation. Other changes 
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consisted of doubling the copper thickness of the signal planes to increase 
physical strength during solder heating and providing themial relief around the 
ground plane junction, reducing thermal conductivity away from the solder con- 
nection (fig. 7-3). The thermal relief modification provides a smaller, con- 
trolled heat path between the solder connection and the rest of the ground plane, 
slowing the heat sink rate and allowing flow, filling, and boiuiing of solder to 
at least 33 percent of full depth. 

The changed procedure is applicable to the local store page, the queue page and 
the two prom pages in the input-output processor, and the two prom pages in the 
central processing unit. All flight computers were retrofitted with the im- 
proved pages prior to free flight 2 and the computers performed satisfactorily. 

This anomaly is closed. 

7.2.2 Equivalent Airspeed ”Qff" Flag Was Reported On Commander’s Alpha/Mach 
Indicator During Free Flight 1 

The equivalent airspeed indicator "off" flag iS a spring-loaded dropout flag 
normally hidden from sight. The flag appears over the Indicator tape when the 
associated data channel fails to update within 100 milliseconds, the tape posi- 
tion error exceeds 0.38 inch but not less than 0.19 inch for 2.5 seconds, or 
the 28-volt dc power drops below 20 volts. The failure may be caused by a com- 
puter data lapse, the indicator electronics unit, the indicator unit, or the 
interconnecting cable. 

The problem was not isolated during ground test. The indicator unit was re- 
placed. The "off" flag Of the replacement indicator unit was Intentionally 
made inoperative. The electronics unit may not be removed without disturbing 
numerous cable harnesses and other equipment. Therefore, the electronics unit 
was left in place for the subsequent flights. 

The electronics unit and interconnecting cable will not be removed prior to 
April 1978 because removal would impact scheduled testing. 

This anomaly is open. 

7.2.3 Main Landing Gear Door Hinge Pin Assembly was Missing 

The following anomalies were reported after the free flight 1 postfllght inspec- 
tion; 

a. Left main landing gear door: The forward hinge pin asseinbly was miss- 

ing and the aft hinge pin assembly had moved approximately 1/4 inch. 

b. Right main landing gear door: The forward and aft hinge pin assem- 

blies had moved approximately 1/4 inch. 
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Examination showed that undersized washers were specified in the drawings (fig. 
7-4). As a result of a drawing search conducted on all joint fittings, under- 
sized washers were also fomd in the clevis joint at the wing rib truss tube 
and the wing aft spar. 

Larger retainer washers were installed on the hinge pins of the landing gear 
door hinges and the clevis pins of the wing truss tube and the wing aft spar. 

This anomaly is closed. 

7.2.4 Orb iter UHF Communications Were Marginal and Noisy on Channel 259.7 
Megahertz 

During free flight 1, orbiter DHF communications on the 259.7 megahertz fre- 
quency were marginal and noisy. Postflight, the problem was isolated to an 
Intermittent connection in the antenna (fig. 7-5) and the antenna was replaced. 
However, the problem re-occurred during free flight 3. Post flight troubleshoot- 
ing determined that the cable leads connecting to the antenna feed network were 
shorted due to improper soldering (fig. 7-6) . In addition, inspection of the 
antenna installation showed that a flange gasket, which should not have been 
installed, and. overtorquing of the mounting bolts had caused distortion of the 
antenna flange. The antenna was replaced for free flight 4 and UHF communica- 
tions on the 259.7 megahertz frequency were satisfactory for the remainder of 
the Approach and Landing Test Program. The antenna will be flush mounted for 
the Orbital Flight Test Program. 

This anomaly is closed, 

7.2.5 OPS 203, OPS ITEM 13 and OPS 201 Error Messages 

After separation on free flight 2, at the start of the programmed test input 
routines, an OPS 203 error message occurred when the Pilot entered "OPS 203" 
on the keyboard followed by "PRO" (proceed) . A display electronics unit memory 
dump performed after the flight showed three illegal key codes on display elec- 
tronics unit 2. Two were logged during ground checkout and one after separa- 
tion. The display electronics unit was replaced for flight 3. 

On free flight 3, an OPS ITEM 13 error message occurred prior to separation 
during microwave landing system selection by the Commander, A display elec- 
tronics unit memory dump performed postfllght showed the Illegal key code on 
display electronics unit 1. No other illegal key codes were logged for the 
flight. 

On free flight 4, an OPS 201 error message occurred during preflight checkout. 

A postflight display electronics unit memory dump showed three error messages 
on unit 2 and one on unit 3, all of \diich had been logged during pre flight 
checkout. 
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Figure 7-4.- Main landing gear door hinge assembly. 
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Figure 7-5.- UHF blade antenna failure on Free Flight 1. 
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igure 7-6.“ UHF blade antenna failure on Free 



There was also an error message on the display electronics unit 2 scratch pad 
line during preflight checkout for free flight 5. This occurrence was attrib- 
uted to operator error. A postflight memory dump revealed an Illegal key code 
on display electronics unit 1 that was not reported at the time of occurrence. 

Electromagnetic interference most probably caused the display electronics unit 
to reject and log valid crew keyboard entries as illegal key codes. An in-line 
change has been approved which will provide for shielding of display electronics 
unit input and output signals for Orbiter 102 and subsequent vehicles. 

This anomaly is closed. 

7.2.6 Orbiter Pilot’s Intercommunications Were Intermittent 

The orbiter Pilot's intercommunications side tone slowly faded out two or three 
times over a 30-second Interval before carrier aircraft engine start on free 
flight 3. Postflight troubleshootiug isolated the problem to a Pilot's inter- 
communication station line-replacable imit. The communications panel on the 
Pilot's side was replaced for free flight 4 but a similar problem was reported 
by the Pilot on free flight 5 . 

An interim Air Force Intercommunications system was used for the Approach and 
Landing Test Program, A newly developed communications system will be installed 
on Orbiter-102 and subsequent vehicles. 

This anomaly is closed. 

7.2.7 Fuel Cell 1 Condenser Exit Temperature Was Low 

After switchover from ground support equipment to internal power and the fuel 
cell purge during preflight operations for free flight 3, the condenser exit 
hydrogen temperature reached a low of about 136® F, compared to a normal read- 
ing of 142° to 148° F. Prior to this time, the temperature central point had 
been in the normal range. The 136° F temperature corresponds to an electrolyte 
concentration of about 46 percent potassium hydroxide. The flight limit is 
48 percent potassium hydroxide, which corresponds to a condenser exit hydrogen 
temperature of 125° F for the observed operating conditions. Operation at tem- 
peratures lower than 125° F can cause localized drying out and potential loss 
of the fuel cell. 

The condenser exit temperature is controlled by selective mixing of hot and 
cold coolant by the condenser exit temperature control valve. The mix posi- 
tion of the valve (fig. 7-7) is directly controlled by the plunger and the sen- 

sor medium (expanding/contracting wax) assembly, which is mounted in the flow 
stream of the condenser exit line (fig, 7-8). The temperatures at the hot and 

cold inlets to the valve are controlled by the hot premixing valve and the cold 

premixing valve. An off-nominal condition in either of these three valves 
could result in abnormal condenser exit temperatures. 
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Figure 7-7.- Typical fuel cell thermal control valve (simplified). 
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Figure 7-8.- Fuel cell thermal control system. 












Figure 7-7 is typical of both the hot and cold premixing valves, and similar 
to the condenser exit temperature control valve. The wax expands as it heats, 
forcing the plunger out of the housing, gradually closing off the hot fluid 
inlet, and gradually opening the cold fluid inlet. Swelling of the Viton boot 
by fuel cell coolant absorption would tend to shift the valve setting so as 
to admit more cold and less hot fluid. A similar 8® to 10° F shift occurred 
during fuel cell development because of swelling of the Viton boot. 

The Viton boots in the fuel cell condenser exit temperature control valves 
were not presoaked and could have swollen, causing a change in valve position, 
resulting in the temperature shift observed. The low temperature observed on 
free flight 3 and small shifts observed on free flights 4 and 5 were within 
the range that analyses and ground test data have shown could provide satis- 
factory fuel cell operation. The conclusion was reached that the swelling of 
the boot or booth was essentially complete and stabilized. 

Viton boots for the higher temperature coolant valves are now presoaked to en- 
sure dimensional stability and to avoid swelling. 

This anomaly is closed. 

7.2.8 Orbiter Landing Gear '^Chattered" During Hard Braking 

Following free flights 2 and 3, the crews reported "chatter" during heavy ap- 
plication of the brakes. On flight 2, the chatter occurred during high-speed 
differential braking and moderate-speed braking. 

After nose \dieel touchdown on free flight 3, light braking was applied followed 
by increased braking until the chatter was encountered. At 110 knots, moderate 
to hard left braking was reapplied for left differential braking and severe 
chatter weis again encotuitered. As the speed was reduced from 80 to 20 knots, 
the crew maintained constant braking and the chatter was less severe, dimin- 
ishing as velocity decreased. 

Postflight groiand tests on Orbiter 101 verified that the hydraulic portion of 
the brake skid control system had an excessive amount of hydraulic phase lag 
(slow hydraulic response to an electronic brake command) which resulted in poor 
landing gear strut damping producing the "anti-skid chatter." This problem was 
attributed to incorrect values of strut frequency and hydraulic phase lag being 
given to the vendor for design and test use iii the brake/skid control simula- 
tor. 

The brake skid control electronics were modified to provide more phase lead, 
thus compensating for the excessive hydraulic lag. Anti-skid performance on 
the subsequent flights was effective and smooth with no "chatter." 

This anomaly is closed. 
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7.2.9 Centerline Camera Activated Prematurely 

The forward-pointing centerline camera beneath the orbiter was armed, started, 
and stopped prior to separation on free flight 3. The actuator employs a baro- 
switch for arming at an altitude of about 12 000 feet on climbout and for start- 
ing at an altitude of about 12 000 feet on descent. A 6-minute timer controls 
run time. When the camera was armed during climbout, it started and ran for 
5 minutes. 

Troubleshooting of the actuator at the vendor's indicated that the timer could 
be actuated during ground assembly prior to installation and would continue 
cycling until the camera was armed. After arming, the camera would start im- 
mediately and time-out on the current timer cycle. Ground assembly procedures 
were modified to ensure that the actuator timer was manually reset prior to 
installation in the vehicle. 

On free flight 4, the centerline camera activated prematurely but ran for the 
normal 6 minutes. The pictures showed that the camera started on climbout. 
Postflight testing demonstrated that the barostat would activate at 
9.05 + 0.05 Ib/in^, corresponding to 13 550 + 650 feet on free flight 4. The 
actuator logic waits for 1-1/2 minutes after arming by the barostat before look- 
ing for the barostat start signal. This corresponded to 900 feet delta alti- 
tude at 13 500 feet on free flight 4 compared to 1950 feet on free flight 3 due 
to thet decreased rate of climb between the tall-cone-on and the tail-cone-off 
configurations. The variance in baroswitch trigger points and in local atmos- 
pheric conditions in conjvinction with the lower rate of climb probably resulted 
in premature camera activation. 

The delay logic was increased to 5 minutes after the arm signal and the actua- 
tor timer was replaced. The camera operated properly on free flight 5. 

This anomaly is closed. 

7.2.10 Maintenance Recorder Tracks 8 Through 14 and "Bulk Erase" Were 
Inoperative 

Tracks 8 through 14 and "bulk erase" were Inoperative on the maintenance re- 
corder after free flight 3. Tracks 1 through 7 provided sufficient coverage 
for free flight and the "erase-before-record" function was adequate for erasing. 

Troubleshooting will be perforn^d at a later date. 

This anomaly is open. 
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7.2.11 Left Main Landing Gear Brake Lining and Heat Sink Were Damaged 

Postflight inspection after free flight 4 revealed that the left main inboard 
and outboard landing gear brake carbon lining segments and a heat sink had been 
damaged. On the left inboard brake, one carbon lining segment was removable, 
eight segments had chipped edges, several surfaces were scored or scratched, 
and one beryllium heat sink was chipped on a comer. Several carbon lining 
segments had chipped edges on the left-haiid outboard brake also. The brakes 
on the right main landing gear were not damaged. 

All four brake assemblies were replaced, and the brakes operated normally on 
free flight 5; however, postf light inspection revealed that four carbon lining 
segments on the left inboard brake had chipped edges on the unloaded side of 
the stators. 

This anomaly is open. 

7.2.12 Inertial Measurement Unit 1 Y-Axis Accelerometer Calibration Was Out 
of Tolerance 


Inertial measurement unit 1 Y-axis accelerometer calibration during the free 
flight 5 countdown was out of tolerance. A 105-sigma shift was indicated in 
one term. Recalibration showed that the bias shift was stable within 0.3 sigma. 
Troubleshooting on inertial measurement unit 1, serial number 7, is to be per- 
formed. 

This anomaly is open. 

7.2.13 TACAH Failures to Lock 

TACAN 3 failed to track properly on captive-active flight 3. A solder bridge 
was found in a transistor in the AGG loop. This is a workmanship problem with 
off-the-shelf hardware and is dependent on thermal cycling and vibration. Ex- 
perience with existing units indicates that this is not a generic problem. 

The unit was repaired, reinstalled, and retested. 

On free flight 5, TACAN 3 failed to lock for about 8 minutes on both the China 
Lake and Edwards TACAN 's while the race track pattern was being flown. TACAN 3 
was deselected. Subsequently, TACAN 3 locked on George and then China Lake, 
operating satisfactorily for the rest of the flight. TACAN 3 was left dese- 
lected. 

Postflight onboard testing indicated low sensitivity. Additional testing is 
to be performed. 

This anomaly is open. 
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7.2.14 Auxiliary Power Unit 3 Eahaust Duct Temperature Measurement Failed 

Prior to pushover on free flight 5, the auxiliary power unit 3 exhaust gas tem- 
perature measurement began to Intermittently read zero. The redundant u^asure- 
ment verified instrumentation failure and the failure mode indicated an open 
power return lead wire to the sensor. 

Postflight examination confirmed that a break existed on the copper wire side 
of the platiniHfl-to-copper-wire brazed joint of the power return from the sen- 
sor. The inspection also revealed that the fiberglass support pad between the 
brazed joint and the exhaust duct wall was degraded, charred, and crystallized 
(fig. 7-9). 

The function of the pad was to support the brazed joint for vibration condi- 
tions and to protect the brazed joint from direct exhaust duct temperatures 
which could rise to levels for T>diich the joint was not qualified. 

This design was recognized as being deficient prior to the Approach and Landing 
Test Program. A similar failure also occurred on captive active flight 3. As 
a result, a more durable thermocouple probe-type sensor has been procured for 
Orblter 102. The sensor will be mounted in the probe boss, \diich is integral 
with the exhaust duct. 

This anomaly is closed. 

7.2.15 Main Landing Gear Camera 1 Film Had Tom Sprocket Holes 

Only 10 percent of the film was advanced from the film magazine in main landing 
gear camera 1. Examination of the film showed tom sprocket holes. 

Troubleshooting revealed that a misaligned drive coupling caused the film to 
jam. 

A decal will be installed on the can^ra giving a warning to check for proper 
alignment pf the drive coupling during magazine installation. 

This anomaly is closed. 

7.2.16 Carrier Aircraft Aft Camera Failed To Transport Film 

Carrier aircraft camera 2 transported only 20 percent of the film. Supply reel 
startup acceleration during high inflight vibration caused the film to disen- 
gage from the sprocket drive teeth. 

The same type of camera is planned to be used during the Orbital Flight Test 
Program to monitor external tank separation. For this application, a keeper 
has been built around the feed sprocket, the film speed has been reduced to 
240 frames per second, and a new electronic speed control will lengthen the 
film acceleration ramp. 

This anomaly is closed. 
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Figure 7-9.- Auxiliary power unit temperature measurement. 


Hydratilic System 3 Pressure Was Low Durltig Postlanding Load Test 

The hydraulic system perfomred normally during flight. However, caution and 
warning response during the postlanding load test indicated an imder-p res sure 
condition on hydraulic system 3. Examination of the data revealed that the 
pressure had decreased from the normal minimum of about 2900 to about 2500 
Ib/in^ for 1 second and then recovered. 

The following are possible causes of the excursion. 

a. The priority-rate-limiting software was not functioning properly, 
possibly allowing momentary demand for a flow rate in excess of pump 
capability. 

b. An increase in internal system leakage resulted in a demand in excess 
of pump capability. 

c. A pump problem may have existed which could have resulted in a below- 
normal flow. 

The pump from system 3 has been removed, and is to be tested in the laboratory. 

Preflight verification testing of the system for Orbiter 102 is to Include in- 
dependent verification of the new modified priofity-rate-limlting system soft- 
ware. 

This anomaly is open. 
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8.0 COMCLUSIONS MID KJECOMMENDATIONS 


\ 


Based on the flight data and crew evaluation: 

1. All objectives of the Approach and Landing Test Program were accomplished. 

2. The orbiter aerod^mamic performance and loads were as predicted. 

3. The control authority of the flight control system was less than expected 
by the crew during touchdown on free flight 5. To improve the chances of 
coping with deviations at landing (i.e., turbulence and crosswinds), the 
following recommendations are made and should be Incorporated in training 
and flight control system design as applicable. 

a. The energy state shotild be maintained at the preplanned nominal level 
throughout the flight trajectory utilizing standardized pilot tech- 
niques or autoland. The trajectory from preflare to touchdown should 
be optimized for manual control. 

b. Operational and flight control system limits should be determined and 
verified by simulation to determine the crew and vehicle capabilities 
and limitations to perform a safe landing. 

c. The flight control system must be modified to always provide at least 
some combination of pitch and roll capability to allow manual and auto- 
matic control for landing. 

d. The flight control system sensitivity to pilot- induced oscillations 
should be reduced. 

e. Nominal trajectory planning should not require the use of speed brakes 
after flare. 

4. Additional significant problems which were encotintered during the Approach 
and Landing Test Program requiring design changes are: 

a. Landing gear "chattering" during hard braking. 

b. A "Terminate B" line transient that caused four pr ima ry computers to 
drop aft data busses. 

c. TACAN's failing to track properly. 

d. Redundancy management out-of-tolerance limits that were too tight for 
navigation aids and the air data display system. 

e. Ingestion of hydrazine into the aft bay. 

f. Failure of general purpose computer 2 at separation. 

5. With nmdifications appropriate to correct the above problems, the orbiter 
performance is satisfactory for the approach and landing phase within the 
Orbital Flight Test operational envelope. 
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APPENDIX A - VEHICLE DESCRIPTION 


Figure A-1 shows the configuration of the mated Shuttle carrier aircraft and 
Orbiter 101. Figure A-2 shows the arrangement of Orbiter 101 for the Approach 
and Landing Test Program. The configuration was, in many respects, unique for 
the Approach and Landing Test flights. These unique features are listed in 
table A-I. 

A.l ORBITER 101 

A. 1.1 Structures 


A. 1.1.1 Forward Fuselage 

The forward fuselage was a semimonocoque structure comprised of skin, stringers, 
longerons, bulkheads, and frames. It consisted of four major assemblies: upper, 
lower, idieel well, and boilerplate reaction control subsystem module. The upper 
assembly contained windshield panels, windows, ejection hatches, star tracker 
access panels, and antenna support provisions. The- lower assembly contained 
the crew side hatch, an emergency ejection access door, hoisting and jacking 
provisions, crew module support, and antenna support provisions. The wheel well 
structure supported all the mechanism for the nose landing gear. The reaction 
control subsystem module served only as an aerodynamic fairing and to maintain 
structural continuity. 

A . 1 . 1 . 2 Crew Module 

The crew module was a pressure-tight vessel supported within the forward fuse- 
lage. The module was constructed of aluminum alloy plate with integral stiff- 
ening stringers and interned framing welded together. Equipment support was 
provided for the environmental control and life support subsystem, avionics, 
displays and controls, crew accommodations and emergency escape. 

A. 1.1. 3 Mid Fuselage 

The mid fuselage consisted of primary structure, between the forward and aft 
fuselage and wing carry-through structure. The forward and aft ends were open, 
with reinforced skin and longerons interfacing with the bulkheads of the adja- 
cent structure. This section, which was constructed mostly of aluminum, pro- 
vided support for equipment tie-down fittings, payload bay door hinges, subsys- 
tem components and had mounting provisions for the wing glove. Frame trusses 
and stabilizing members were boron/aluminum composite tubes. 

A. 1.1. 4 Aft Fuselage 

The main elements of the aft fuselage were the forward bulkhead with web front 
face, internal thrust structure, outer shell and floor structure, base heat 
shield, and secondairy structure for systems support. It interfaced with the 
wing, vertical fin, mid fuselage, body flap, orbital manetiverlng subsystem/ 
reaction control subsystem pods, and external tank. Support was provided for 
avionics, electrical, hydraulic, environmental control and auxiliary power sub- 
system components . 
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Figure A-1 *- Orbiter lOl/carrier aircraft configuration . 
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Figure A-2 Orbiter 101 configuration for Approach and Landing Test. 


A. 1.1. 5 Payload Bay Doors 

The payload bay door was 60 feet long with a surface area of over 1600 square 
feet. It consisted of two panels that opened at the center line. The doors 
were latched at the upper center line, forward fuselage, and aft fuselage. The 
door primary structure was of honeycomb panels and frame construction employing 
composite materials. The door frames were made of multiple graphite/ epoxy tape 
and fabric layups. The face sheets consisted of graphite/epoxy tapes and 
graphite/epoxy fabrie. 

A. 1.1. 6 Wings 

The wing subsystem provided conventional aerodynamic lift and control. The for- 
ward wing box aerodynamically blended the wing leading edge into the fuselage. 
The main wing box structure transferred loads to the fuselage, provided for 
stowage of main landing gear, and reacted a portion of the main landing gear 
loads. Elevons provided flight control and were hinged to the rear spar that 
extended the full span of the wing. 

A.1.1.7 Vertical Tail 

The vertical tall provided aerodynamic stability. It consisted of a structural 
fin surface and the rudder/speed brake control surface together with actuation 
subsystems. The structural fin consisted of stiffened skins with mechanically 
attached ribs and stringers which provided a torque box for primary loads. The 
rudder/speed brake control surface was attached through rotating hinge points. 

A. 1.1. 8 Tail Gone 

The tail cone structure was of conventional aluminum skin/stringer construction. 
The body flap fairing and trailing edge closeout were constructed of fiberglass. 

A. 1.1. 9 Body Flap 

The body flap was basically of aluminum honeycomb construction. It was a two- 
spar configuration incorporating four actuator ribs and eight almimnn honey- 
comb stability ribs. Upper and lower honecomb panels joined a full-depth honey- 
comb trailing edge assembly at the rear spar. 

A*1.2 Thermal Protection 

The thermal protection system is a passive system that maintains acceptable 
outer skin temperatures on the operational Orbiter. Since Orbiter 101 did not 
experience entry environments during the Approach euid Landing Test Program, 
the actual thermal protection system was not required. Simulated reusable sur- 
face insulation was used in areas where maintenance of the outer mold line was 
required for aerod 3 niamic reasons. 
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A.1.3 Passive Thermal Control 


The thermal control system consisted of passive equipment, fibrous bulk insula- 
tion blankets, multilayer insulation blankets, and fasteners to maintain thermal 
control of £lL 1 compartments. The thermal control system was installed on Or- 
biter 101 only where it is functionally required; however, the complete forward- 
fuselage thermal control system was installed to minimize changes in converting 
to an operational vehicle. The thermal control system was designed to maintain 
the crew compartment to acceptable thermal limits , to maintain the hydraulic 
subsystem water boilers above the freezing point, and to maintain the auxiliary 
power unit servicing panel above the freezing point of hydrazine. 

A. 1.4 Purge , Vent and Drain 

Orbiter 101 was equipped with a purge system to maintain the thermal environ- 
ments of the forward reaction control subsystem, mid fuselage, and aft fuselage 
compartments at levels consistent with the equipment located within those corn- 
par tnents. 

The vent system consisted of 16 open holes through the orbiter outer mold line. 
During ascent or descent, vent/repressurization air freely exited or entered 
through the vent ports to maintain control of internal compartment pressure. 

Each vent was fitted with a debris screen. One vent port also served as a dis- 
connect for the purge system and was designed to accommodate the ground support 
equipment onboard ducting interface. 

The drain system in cluded a passive system and an active system. The passive 
system consisted of holes drilled in selected structural elements to permit 
free water drainage. The active drain system consisted of three elements, each 
designed to remove water from inaccessible portions of the fuselage while the 
vehicle was on jacks. 

Orbiter 101 was equipped with a window cavity conditioning system to maintain 
the window cavities free of fog or frost during ground and flight phases. The 
system consisted of six .distinct subsystems. They serviced the left-hand inner 
window cavities, right-hand inner window cavities, left-hand outer cavities, 
right-hand outer cavities, and side hatch inner and outer cavities. Each sub- 
system has both a purge and vent circuit. 

A. 1.5 Mechanical 


A. 1 . 5 . 1 Separation 

The separation system provided the capability to release the orbiter from the 
carrier aircraft. This was accomplished by p 3 rro technic frangible bolts at three 
structural attachments, one forward and two «ift. Load sensors at each of the 
structural attachment Interfaces provided measurement of the loads between the 
orbiter and carrier. Separation of electrical umbilicals was acconplished by 
pull-apart connectors subsequent to structural attachment separation using rel- 
ative separation motion. 
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A.1.5.2 Landing and Deceleration 

The landing and deceleration system employed a fully retractable tricycle land- 
ing gear designed to provide safe landing at speeds up to 221 knots. Dual 
wheels and tires were used. The shock struts were of conventional aircraft de- 
sign. Braking was accomplished using brakes with antiskid protection. 

A. 1 . 5 . 3 Surface Control 

Aerodynamic control surface movement was accomplished by hydraulically powered 
actuators that positioned the elevens and by hydraulically powered drive units 
that positioned the body flap and combination rudder/speed brake through geared 
rotary actuators. Three redundant systems supplied the necessary hydraulic 
power. 


A. 1.5. 4 Payload Bay Door Latching 

The payload bay doors were manually latched closed for the Approach and Landing 
Test Program. In this configuration, the payload bay doors acted as part of 
the orbiter structure. 

A.1.5.5 Yaw and Brake Control 

The Commander and Pilot were each provided with a set of control pedals. The 
pedal sets were Interconnected to operate in unison with rudder inputs, but 
operated independently for brake control. Foot pressure applied to the left 
pedal resulted in left rudder control inputs. Foot pressure applied to the 
right pedal resulted in right rudder control inputs. Toe pressure applied to 
either pedal caused the pedal to rotate about the pedal shaft and initiated 
braking action. Both the rudder and brake systems incorporated an artificial 
feel system to manage crew input forces. Both systems, through mechanical 
linkages, transferred the crew-initiated displacements to position transducers 
which, in turn, converted these displacements to electrical signals that were 
relayed to flight control avionics. 

A. 1.5. 6 Actuation Mechanisms 

Actuation mechanisms were included on Orbiter 101 for the ingress /egress hatch, 
ejection access door and air data probes. 

The ingress /egress hatch provided access to the interior of the crew module. 

The hatch was hinged to open outward and was attenuated to prevent damage to 
the vehicle tdien the hatch was allowed to free fall on opening. The hatch was 
held in the closed/sealed position by a series of overcenter latches. The 
latches were driven by a hatch latch actuator. 

The ejection access door was a manually operated external door that could have 
been opened by ground personnel during an emergency, if required, to gain access 
to the ejection panel jettison handle. 
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Air data probes and actuators were located one on either side of the orbiter 
forward fuselage. The probe sensed local pressures and total temperature. For 
the Approach and Landing Test Progrsun, the probes were normally held in the de- 
ployed position. 

The air data nose boom was mounted on a mast that extended forward from the 
orbiter nose. The boom consisted of a Pitot-static tube, total ten^erature 
sensor, and pivoted vanes for sensing angle of attack and sideslip. This boom 
served as a backup to the air data probes and to calibrate the orbiter produc- 
tion air data system. 

A. 1.6 Hydraulic Power 

The hydraulic system provided hydraulic power to the main and nose landing gear, 
brakes, nose ^dieel steering, rudder/speed brake, body flap actuators, and ele- 
von actuators. Hydraulic power was provided by three independent systems that 
were each powered by hydraulic pumps driven by separate auxiliary power units. 

A. 1.7 Pyrotechnics 

Pyrotechnic devices were provided for the following functions. 

a. Emergency ejection (seats and overhead panels) 

b. Backup uplock release of nose landing gear strut and door opening 

c. Orbiter/ carrier aircraft separation 

d. Fire extinguisher activation 
A. 1.8 Power 


A. 1.8.1 Auxiliary Power Units 

The auxiliary power unit subsystem consisted of three independent systems that 
provided mechanical shaft power to hydraulic pumps (one pump per auxiliary 
power unit) . The pumps transmitted hydraulic power to aerodynamic surfaces 
(elevens , rudder/ speed brakes , body flap) , landing gear , brakes and steering 
controls. 


A. 1.8. 2 Electrical Power Generation 

Three fuel cells provided dc power to the electrical power distribution and 
control subsystem. 

A. 1.8.3 High-Pressure Gas Storage 

The high-pressure gas storage subsystem provided hydrogen eind oxygen reactants 
to the fuel cells for generation of vehicle electrical power. The reactants 
were stored as high pressure gases at ambient temperatures. The system was 
used only on Orbiter 101. It will be replaced with a cryogenic reactant stor- 
age system having significantly greater capacity for space flight missions. 
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A. 1 . 9 Propulsion 


A. 1.9.1 Main Propulsion Subsystem 

The main propulsion subsystem was not installed for the Approach and Landing 
Test Program. DumnQr main engines simulating the mass and envelope of the ac- 
tual engines were installed for the tail-cone-off flights. 

A. 1.9. 2 Orbital Maneuvering Subsystem/ Aft Reaction Control Subsystem 

No subsystem hardware, actual or simulated, was installed. 

A. 1.9. 3 Forward Reaction Control Subsystem 

No subsystem hardware, actual or simulated, was installed. 

A. 1.10 Avionics 


A. 1.10.1 Guidance, Navigation and Control 

The guidance, navigation and control subsystem included the equipment required 
for automatic and manual control capability, provision of guidance commands 
that drove control loops and provided displays to the crew, and inertial navi- 
gation updated by RF navigation aids for approach and landing. 

A. 1.10. 2 Communications and Tracking 

The communication subsystem consisted of the RF processing and distribution 
equipment necessary for reception, transmission, and distribution of orbiter 
and ground-originated voice; transmission of PCM data; and carrier aircraft 
relay of PGM data. The subsystem also included TACAN navigational aids , radar 
altimeter, and microwave scan beam landing system. Off-the shelf aircraft- 
type UHF transmitter/receivers and aircraft-type intercom stations and controls 
were used. An S-band FM transmitter was used for data transmission. 

A. 1.10. 3 Displays and Controls 

The displays and controls subsystem consisted of those equipments and devices 
required by the crew to supervise, monitor, and control the various orbiter 
operational subsystems. 

A. 1.10. 4 Instrumentation 

The instrumentation subsystem was made up of operational instrumentation and 
development flight instrumentation. The development flight instrumentation 
will not be used after the development phase of the program has been completed. 

The Orbiter 101 tape recorders were designed to store and reproduce digital and 
analog flight data both singularly and in combination as programmed prior to 
flight. A maintenance recorder recorded digital data. A wideband recorder re- 
corded the outputs of 12 frequency division multiplexers. 
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A. 1.10. 5 Data Processing 

The data processing system provided onboard data processing, data transfer, 
data entry, and data display associated with operations of the orbiter avionics. 

A. 1.10. 6 Electrical Power Distribution and Control 

The electrical power distribution and control subsystem distributed dc vehicle 
power and generated ac power for use of the various subsystems throughout all 
of the Shuttle missions and mission phases. Also incltided as part of the sub- 
system were the events control and pyrotechnic sequencing functions. 

A.1.10.7 Flight Software 

The Orbiter 101 software subsystem provided data processing capabilities for 
guidance, navigation, and control; communication and tracking; displays and 
controls; system performance nK>nitorlng; subsystem sequencing; and selected 
ground functions. 

A.1.11 Environmental Control and Life Support 

The environmental control and life support system included the atmospheric re- 
vitalization subsystem, life support functions, and the active thermAL control 
system. 


A.1.11.1 Atmospheric Revitalization 

The following functions were provided for the Approach and Landing Test Program: 
passive cabin pressure control, emergency smoke removal, humidity and tempera- 
ture control, and avionics equipment temperature control. The atmospheric re- 
vitalization system was operated continuously during all phases of a flight. 

A. 1.11.2 Life Support 

The life support functions • included water storage and fire detection and sup- 
pression. The water condensate resulting from humidity control collected from 
the cabin heat exchanger and the water produced from the fuel cell reaction was 
collected and stored. The fire detection and suppression subsystem could de- 
tect smoke in the avionic bays and the crew compartment. Portable fire extin- 
guishers were provided for the crew compartment. Fixed fire extinguishers for 
each avionics bay could have been actuated from the flight deck. 

A.1.11. 3 Active Thermal Control 

The active thermal control provided for the rejection of vehicle waste heat and 
active thermal control of selected equipment. This system consisted of fluid 
transport loops, an ammonia boiler system, and coldplate networks in the aft 
fuselage, mid body and on the development flight instrumentation pallet. 
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A. 1.12 Crew Escape System 


The crew escape system provided emergency escape capability for the flight crew 
tinder stationary conditions on the ground, or in flight. The system .included; 
two ejection seats, ejection panels above each seat, ejection guide rails and 
support structure, and a redundant energy transfer system consisting of pyro- 
technic devices . 

A. 1.13 Crew Equipment 

The crew equipment consisted of items such as clothing, survival kits, cameras, 
voice recorders, flight data file, et cetera. The following equipment was pro- 
vided for the Approach and Landing Test Program. 

A. 1.13.1 Crew Support Equipment 

The crew support equipment for each crewman consisted of clothing, helmet, 
shroud line cutter, integrated harness, water container, urine container, and 
spur assemblies for foot retention in case of emergency ejection. The inte- 
grated harness interfaced with the ejection seat and also interfaced with the 
descent device for emergency escape from a stationary Orbiter. 

A.1.13.2 Ejection Seat and Parachute Survival Kits 

The survival kits contained items that would have been used for crew survival 
in water or on land in the event that emergency ejection from the orbiter had 
been necessary. 

A. 1.13. 3 Carry-On Oxygen System 

The carry-on oxygen system provided breathing capability to the crew through 
the entire profile of the Approach and Landing Test Program. This included 
cabin air for breathing under sea- level conditions, supplemental oxygen during 
flight, and 100-percent oxygen for a contaminated cabin atmosphere, or during 
ejection. A communication microphone was also provided with the o^gen mask. 

A, 1.13. 4 Sixteen-Millimeter Camera Systems 

The following camera systems were provided. 

a. Three cameras were located in tdie cabin: camera 1 recorded the panel 

F5 clock and panel F6 instruments, camera 2 recorded the Commander's 
activity, and camera 3 viewed tlie approach and landing from the for- 
ward right-hand window. 

b. Two cameras were located in the right main landing gear \dieel well; 
camera 1 viewed the door release mechanism and camera 2 viewed the 
landing gear deployment and motion of the strut, wheel and tires dur- 
ing touchdown and rollout. 
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c. Two cameras were located in the nose landing gear wheel well: camera 

1 viewed the door release mechanism and camera 2 viewed the landing 
gear deployment and motion of the strut, wheel and tires during touch- 
down and rollout. 

d. A centerline track camera located on the underside of the aft fuselage 
viewed deployment of the nose landing gear, left main landing gear, 
and motion of the landing gear and struts, wheels and tires during 
rollout. 

e. Orbiter/carrier aircraft separation cameras were located on the top of 
the carrier aircraft; camera 1 viewed the two aft attach points and 
camera 2 viewed the forward attach point. 

A. 1.13. 5 Crew Intercom Recorder 

Two recorders were provided on the mid deck to record crew voice transmissions. 
A. 1.13. 6 Crew Ancillary Equipment 

This equipment included such items as sunglasses, chronographs, and writing 
materials. 

A.1,13.7 Flight Data File 

The flight data file consisted of onboard documentation and related crew aids. 

It Included checklists, schematics, charts, and cue cards. 

A.1.13.8 Crew Removal Radio System 

This system consisted of two VHF/FM handheld radios which were used for communi- 
cations between the groimd crew and Orbiter crew during post-landing operations 
after power-down. 

A.1.13.9 Protective Breathing System 

This system consisted of two portable breathing systems which provided compres- 
sed air through breathing masks to allow egress on the ground in a hazardous 
atmosphere. 

A.2 SHUTTLE CARRIER AIRCRAFT 

The Shuttle carrier aircraft, designated NASA 905, is a Boeing 747 that has 
been modified to serve as a transporter vehicle for the Orbiter. Permanent 
modifications were made to the basic structure and subsystems that remain with 
the aircraft. Other modifications are removable as kit hardware. 
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Government-furnished equipment installed in the carrier aircraft consists of 
a crew bailout system, L-band telemetry equipment, a C-band system, a UHF tran- 
sceiver, and two separation cameras. The crew bailout system consists of (1) 
an escape tunnel from the flight deck to the cargo bay, (2) a pyrotechnic sys- 
tem for bursting windows to provide depressurization through the passenger 
compartnent and for cutting an egress port in the fuselage structure, and (3) 
an aerodynamic spoiler that extends through the egress port. 

Permanent and removable modifications are shown in figures A-3 and A— 4, respec- 
tively. 
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ORIGINAE PAGE K 
OP POOR QDAIOTI 


Airplane systems revisions 

Body bulkheads added 
Adjacent frames modified 
Skin doublers added - 


Horizontal stabilizer 

Skin gage increased 
Tip ribs revised 



Window burster 
assembly installed 


Floor beam modified 
on passenger deck 


Spoi ler/thruster 
installed- 


Escape hatch 
cutter installed 


Figure A-3.“ Carrier aircraft permanent modifications. 
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ORIGINAE PAGE B 



Figure A-4. - Carrier aircraft removable modifications. 
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TABLE A-I.- ORBITER 101 UNIQUE FEATURES 
FOR THE APPROACH AND LANDING TEST PROGRAM 



Subsystem/Componen 



STRUCTURES 


The right upper observation window was replaced by a ram 
air ventilation scoop. 

The aft viewing and left overhead windows were replaced 
by aluminum plates. 

A boilerplate forward reaction control subsystem module 
was installed - ballast support provisions were included. 

An air data mast was installed. 

A fiberglass nose cap was installed in place of a carbon- 
carbon nose cap. 

A boilerplate base heat shield was installed. 

Boilerplate T-0 umbilical panels /closeout doors and ex- 
ternal tank umbilical door were installed. 

Simulated orbital maneuvering subsystem/aft reaction con- 
trol subsystem pods were installed. 

Fiberglass leading edge structure was substituted for 
carbon-carbon except for two panels on the right wing. 

Aerosurface interface seals did not have thermal protec- 
tion provisions. 

Aerosurface interface seals did not have thermal protec- 
tion provisions. 

A tail cone was installed for captive-inert and captive- 
active flints. The tail cone was also used for the ini- 
tial free flights and will be used for ferry flights folf- 
lowing the Approach and Landing Test Program. 

A special aerodynamic seal was used which does not have 
thermal protection provisions. 


THERMAL PROTECTION 


Simtxlated reusable surface insulation (polyurethane foam) 
was generally substituted for the operational thermal 
protection subsystem. Materials to be used for orbital 
flight were installed in selected areas for installation 
experience and evaluation. Fused silica was Installed on 
areas of the vertical tail and aft body to protect against 
local heating from the auxiliary power unit exhaust plumes. 










TABLE A-I.- OEBITER 101 UNIQUE FEATURES 
FOR THE APFROAGH AND LANTOING TEST PROGRAM - Continued 


Subsystem/ Component 

Description 

PASSIVE THERMAL CONTROL 


Fibrous bulk insulation and multilayer insulation were 
Installed only #iere functionally required with the ex- 
ception of the forward fuselage vAiere the installation 
was Gomplete to minimize later changes. 

PURGE, VENT AND DRAIN 


The purge, vent and drain subsystem was specially config- 
ured for Approach and landing Test requirements. 

MECHANICAL 


An Orb iter /carrier aircraft separation subsystem was in- 
stalled instead of the Orbiter/external tank separation 
subsystem. 

Rigid arms were installed in place of thrust vector con- 
trol actuators . 

Manually actuated mechanisms were installed for latching 
the payload bay doors. 

Air data probes were fixed in the deployed position. 

The following were not installed ; 

Payload retention and deployment subsystem 

Payload bay access hatch 

Docking module and hatches 
* 

Airlock hatch 

Space radiator hinges, and radiator latch and drive 
mechanism 

Star tracker and active vent door operating mechanisms 
T-0 umbilical panels /closeout doors 
External tank closeout door 

REMOTE MANIPULATOR 

- 

The subsystem was not Installed. 


A-17 




TABLE A-I.- OEBITER 101 UNIQUE FEATURES 
FOR THE APPROACH AND LANDING TEST PROGRAM - Continued 


Subsystem/Component 


Description 




HYDRAULICS 


The electric motor-driven on-orbit circulation pumps were 
replaced by pua^ siimilators. 

A wick-type water boiler was used instead of a spray-type 
water boiler. 

Backup hydraulic fluid reservoirs were installed. 

Main engine gimbal /control and warmant flow units were 
not installed. 


PYI«)TECHNICS 


Pyrotechnic devices were provided for: 

Orbiter/carrier aircraft separation 
Pyrotechnic devices were not provided for: 

Remote manipulator system emergency jettison 

Rendezvous radar antenna emergency jettison 

Ku-band antenna jettison 

Docking tunnel jettison 

Space radiator emergency jettison 

Orbital/external tank separation and umbilical dis- 
connect 


Auxiliarv Power 


Units 

Electrical Power 


Generation 



Main Engines 



The fuel quantity gaging system was not provided 
for the Approach and Landing Test Program. 

Fuel cell power plant performance characteristics were 
mlque. 

The operational cryogenic reactant storage system was re- 
placed by a high pressure gas storage system for the 
Approach and Landing Test Program. Speci 2 il tanks were 
provided for storage of fuel-cell-generated water. 


PROPULSION 


The main engines were not installed. Dummy main engines 
simulating the mass and envelope of the acttial engines 
were installed after Free Flight 3. 
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TABLE A-I.- ORBITER 101 UNIQUE FEATURES 
FOR THE APPROACH AND LANDING TEST PROOIAM - Continued 


Siibsys tem/ Component 

Description 

PROPULSION (Concluded) 

Orbital Maneuv- 
erinfi and Reac- 
tion Control 

The orbital maneuvering subsystem, forward reaction con- 
trol subsystem and aft reaction control subsystem were 
not installed. 

AVIONICS 

Guidance , 

Navigation and 
Control 

. 

: 

i 

..... .. ..... 1 

The rate gyro assenibly contained three rate gyros in- 
stead of four. 

The navigation base was built to support Inertial meas- 
urements tmits only. There was no star tracker boom. 

The inertial meastirement unit Installation was unique 
for the Approach and Landing Test Program. 

There were three accelerometer assemblies Instead of four. 

A nose boom probe assembly aiul a dedicated air data com- 
puter were provided for calibration of the operational 
system. 

A backup flight control subsystem was provided. The sub- 
system was fiinctionally independent, single-string, and 
pilot-commanded. It used both dedicated hardware and 
hardware shared with the primary flight control system. 
General purpose computer no. 5 was dedicated to backup 
flight control subsystem use. 

The following were not installed: 

Star trackers 

Crew optical alignment sight 

Nission specialist station rotation hand controller 
Translation hand controller 

Ascent thrust vector control drivers and actuators 

Orbital maneuvering subsystem drivers and thrust vector 
control actuators 

Reaction jet drivers 

Aft reaction control subsystem valves 

Forward reaction control subsystem valves 
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TABLE A-I.- OBBITER 101 TOIQUE FEATURES 
FOR THE APPROACH AND LANDING TEST PROGRAM - Continued 


Description 


AVIONICS (Continued) 


Communications and The communications and tracking subsystem installation 
Tracking was unique for the Approach and Landing Test Program. 

A C-band transponder was provided for precision tracking. 

The following capabilities ■«rere not provided for the Ap- 
proach and Landing Test flights. 

Uplink commands 

Orbital navigation 

Rendezvous radar 

Television 

The configuration of the following was unique for the 
Approach and Landing Test Program. 

Forward flight control station panel 

Overhead panels 

Alpha/Mach indicator 

Altitude/vertical velocity indicator 

Annunciators 

■ 

Event indicator 

1 • ^ 

Toggle switches 
Thumbwheel switches 
Variable transformer 
Interior lights 
Caution and warning system 

The following displays and controls were not installed. 
Aft flight- deck panels 
Mid deck panels 
Airlock panels 
R^ge/range rate indicator 
Propellant quantity Indicator 
Timers 

Three-phase circuit breakers 
Translation controller 
Exterior lights 
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TABLE A-I.- OEBITER 101 UNIQUE FEATURES 
FOR TEIE APPROACH AND LANDING TEST PROGRAM - Continued 


Subsystem/Component Description 

AVIONICS (Concluded) 

Instrumentation The operational instriaaentatlon and development flight 

instrumentation were integrated for the Approach and 
Landing Test Program, \diereas the two subsystems will be 
separate for Orbital Flight Tests. Additional differ- 
ences for Orbital Flight" Tests are as follows. 

Operational Instrumentation: 

A payload data interleaver is to be added. 

New types of sensors will be used. 

Functional usage of pulse code modulation (PCM) and 
master timing units will be Increased. 

Subsystem interfaces will be increased. 

Capability will be provided for inflight playback of 
recorders . 

The number of measurements will be increased. 

Development flight instrumentation: 

The Orbital Flight Test configuration will contain a 
separate PCM master unit and PCM recorder, an addi- 
tional wideband recorder for ascent data, and addi- 
tional measurements . 

Data Processing The engine interface unit was not installed. 

Electrical Power The dc and ac distribution systems were unique. Changes 
Distribution and for Orbital Flight Test will include additional utility 

Control outlets, added payload power provisions, and additional 

distribution and control assemblies. Inverter on-off 
controls have been redesigned for Orbital Flight Test 
use. 

Events control equipment configurations unique for the 
Approach and Landing Test Program include the master 
events controller, component drivers, and relays. The 
range safety system was not installed. 


Flieht Software 



The flight software was designed to meet the specific 
requirements of the Approach and Landing Test Program. 
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TABLE A-I.- ORBITER 101 UNIQUE FEATURES 
FOR THE APPROACH AND LANDING TEST PROGRAM - Continued 


Subsystem/ Componen 


Description 


ENVIRONMENTAL CONTROL AND LIFE SUPPORT 


The atmospheric revitalization subsystem design was 
unique for the Approach and Landing Test Program. A 
ram air vent system was installed for anergency smoke 
removal. 

Numerous items necessary for orbital flight vrere not in- 
stalled, including: 

Two-gas (oxygen and nitrogen) system for cabin gas 
makeup . 

Lithium hydroxide cartridges for the carbon dioxide ab- 
sorber assembly. 

Water chiller. 

Liquid cooled garment heat exchanger and accumulator. 
Pressure control valves and regulators. 

The water management subsystem was not included except 
for two Apollo-type waste water tanks to store water gen- 
erated by the fuel cells and an Apollo-type glycol res- 
ervoir to collect water condensed in the cabin heat ex- 
changer. 

The waste management subsystem was not installed. 

Elements of the subsystem which were unique for the Ap- 
proach and Landing Test Program included the ammonia 
boiler and ammonia storage facilities. 

The following items were not installed: 

Redundant freon pump (only 1 in each coolant loop) 

Payload heat exchanger 

H3rdraullcs heat exchanger 

Proportioning valve 

Baseline ammonia storage tanks 

Flash evaporator system 

Space radiator panels 

The subsystem was not installed. 
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TABLE A-I.- OEBITER 101 ONIQUE EEATUKES 
FOR THE APPROACH AND LANDING TEST PROGRAM - Concluded 


Sub sys tem/Component 

Description 

CREW EQUIPMENT 

) 

The following items were unique for the Approach and 
Landing Test flights. 

Hand-held radios 

Crew intercom recorders 

Carry-on oxygen system 

Protective breathing systems 

Camera systems 

Descent devices for emergency egress 
Biomedical monitoring system 
Urine and water bottles 

Equipment not provided for the Approach and Landing Test 
Includes : 

Life Support Assemblies: 

Personal oxygen system 
Personal rescue enclosure 
Extravehicular mobility unit 
Manned maneuvering unit 
Trace gas analyzer 
Anti-G suit 

Bio instrumentation system 
Cameras, film and accessories 
Radiation monitors 
Food management system 
Shuttle Orblter medical system 
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APPENDIX B - VEHICLE HISTORICAL DATA 




Figure B-1.- Orbiter 101 history at contractor's manufacturing facility 

















Figure B-2 Carrier aircraft acceptance testing history 










Figure B-3 Test history at Dryden Flight Research Genter. 
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C.l CAPTIVE-INERT FLIGHTS 


The velocities in the following flight descriptions are given in knots calibra- 
ted airspeed (KCAS) and altitudes are carrier aircraft pressure altitudes. 

C.1.1 Captive-Inert Flight 1 

Following takeoff from runway 04, a climb was initiated to an altitude of 16 000 
feet with the landing gear and flaps retracted at approximately 7300 feet. An 
airspeed of 250 knots was established at 16 000 feet and a series of rapid ail- 
eron, elevator, and rudder control inputs was made to evaluate structural re- 
sponses (flutter) for various combinations of autopilot gain and mode settings. 
At the completion of this test sequence, an airspeed system calibration was 
performed with a pacer aircraft at airspeeds of 225, 200, and 175 knots. All 
speeds were checked with the carrier aircraft landing gear retracted. The ef- 
fects of 10® and 20^ flaps were evaluated at 200 and 175 knots. A series of 
stability and control maneuvers was then performed at an airspeed of 210 knots. 
After a descent to 10 000 feet, airspeed calibration was completed at 155 knots 
with the landing gear both retracted and extended and flap settings of 20®. In 
addition, stability and control maneuvers were performed, first at an airspeed 
of 155 knots with the landing gear up and flaps set at 20® , then at an airspeed 
of 145 knots with the landing gear down and flaps set at 30®. The flight test- 
ing was completed with an evaluation of the landing configuration (landing gear 
down, 30® flaps) stick-shaker speed with engine 4 retarded to idle. This test 
was initiated at approximately 7300 feet and at an airspeed of 145 knots. The 
flight was terminated with a landing on runway 04. The altitude profile for 
captive-inert flight 1 is shown in figure C-1. 
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Figure C-1 Captive-inert Flight 1 altitude profile. 



G.1.2 Captive-Inert Flight 2 


Takeoff for the second flight was from runway 22 . At an altitude of 10 000 
feet, stick-shaker speeds were evaluated from decelerations initiated at 220, 
180, and 160 knots. The first two decelerations were performed with the land- 
ing gear up and the flaps set at 0° and 20°, respectively. The third decelera- 
tion was performed with the landing gear down and the flaps set at 30°. Upon 
completion of this test sequence, the climb was continued to 16 000 feet where 
flutter tests were conducted at airspeeds of 250 and 267 knots. The aircraft 
was then decelerated to 250 knots at which velocity a complete set of stability 
and control maneuvers was performed. A cllad) was then initiated to 22 000 feet 
where the stability and control testing was continued at 210 knots followed by 
flutter tests and airpseed system checks at 245 and 265 knots. The aircraft 
was decelerated to 250 knots for the completion of the stability and control 
tests. Upon completion of these maneuvers, the altitude was reduced to 16 000 
feet 'sdiere the flutter testing was completed at airspeeds of 277 and 288 knots. 
The flight was terminated with a landing on runway 22. The altitude profile for 
captive-inert flight 2 is shown in figure C-2. 
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Figure C-2.- Captive-Inert Flight 2 altitude profile. 



C.1.3 Captive-Inert Flight 3 


Following takeoff from runway 04, engine 4 power was reduced to Idle at approx- 
imately 500 feet and the climb continued to 5000 feet. This was accomplished 
with the landing gear up and 20® flaps. At 5000 feet, engine 4 power was ad- 
vanced to maximum-continuous-thrust and the climb continued to 7300 feet. At 
this altitude, stick-shaker speeds were again evaliiated from Initial speeds of 
220, 170, and 160 knots. The first two runs of this series were conducted with 
the landing gear up and with 0“ and 20® flaps, respectively. The 160-knot con- 
dition was evaluated with the landing gear down and 30® flaps. This test se- 
quence was followed by ^ln evaluation of the directional control required to 
handle the critical engine failure. After this phase, a climb was Initiated 
to 16 000 feet where stability and control maneuvers were performed at an air- 
speed of 280 knots. These manetxvers were followed by a climb to approximately 
26 000 feet. A pushover was then made to attain an airspeed of 282 knots for 
a flutter check at 22 000 feet. This procedure was followed by a climb to 
24 000 feet, pushover to attain an airspeed of 270 knots, and stability and 
control tests at 22 000 feet. A climb to 26 000 feet and pushover were then 
performed to. establish conditions for flutter tests and an airspeed system check 
at 288 knots. 

Prior to the landing, the minimum control speed with engine 4 in the Idle power 
setting was evaluated at an altitude of 5000 feet and an initial airspeed of 
160 knots. The aircraft was landed on runway 04 completing flight testing to 
evaluate the operational envelope relative to flutter. The altitude profile 
for captive-inert flight 3 is shown in figure C-3. 
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G . 1. 4 Captive-Inert Flight 4 


The test conditions specified for this flight were to evaluate the stability 
and control and the buffet loads associated with the Approach and Landing Test 
launch configuration. 

Following the takeoff from runway 04, a four-engine climb was performed to an 
altitude of 25 000 feet. Pushover was then performed to accelerate to 225 knots 
at 22 000 feet where the inflight speed brakes (spoilers) were extended and a 
series of stability and control maneuvers was performed. The same test tech- 
nique was employed on three additional runs to conduct similar evaluations at 
250, 270, and 283 knots. Special rated thrust was applied during the climb to 
obtain the 283-knot condition. Lateral directional stability was evalmted at 
the peak of the climb (approximately 28 000 feet) . After the 283-knot test was 
completed, the descent was continued from 22 000 to 16 000 feet with the land- 
ing gear and spoilers extended to evaluate the emergency descent potential at 
250 knots. The flight was concluded with a missed approach executed prior to 
landing on runway 04. The altitude profile for captive- inert flight 4 is shown 
in figure G-4. 
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C.1.5 Captive-Inert Flight 5 


The primary purpose of the final flight in this series was to fly the ground 
track and altitude profile of a two-launch-attempt test flight to evaluate the 
mated performance and operational procedures. 

The takeoff was performed using runway 22 followed by a climb to 25 000 feet 
at an airspeed of 225 Imots. The engine power setting was adjusted to special 
rated thrust at approximately 26 500 feet when the rate of climb approached 
200 feet per minute. The climb for the first simulated launch attempt was con- 
tinued to an altitude of 29 QOO feet. At this altitude, pushover was performed 
and a "launch ready" condition was established at an airspeed of 278 knots and 
an altitude of 24 000 feet. The simulated launch abort was completed at approx- 
imately 21 000 feet with the normal load factor reaching a value of about 1.15 g. 
After the recoveiry, a climb was performed for the second simulated launch at- 
tempt. On this run, special rated thrust was initiated at about 27 700 feet 
and a climb rate of 200 feet per minute was attained at an altitude of about 
30 100 feet. The pushover was performed at this altitude. "Launch ready" was 
established at 278 knots and an altitude of 25 700 feet. The descent was con- 
tinued to an altitude of approximately 15 000 feet where a performance speed 
power point was obtained at an airspeed of 191 knots. The flight was completed 
with a landing on runway 22. The altitude profile for captive-inert flight 5 
is shown in figure C-5. 
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Figure C-5. 



C.2 CAPTIVE-ACTIVE FLIGHTS 


Velocities given in the following flight descriptions are in knots equivalent 
airspeed (KEAS) . Altitudes were determined from ground radar data. Runway 22 
was used for takeoff and landing for all three flights. 

C»2.1 Captive-Active Flight lA 

A single circuit of a generally oval 10- by 60-nautical mile ground track pat- 
tern was flown at a maximum altitude of about 15 600 feet and a maxinmin air- 
speed of 180 knots (orbiter hard-over control sxurface structural limit) , An 
orbiter flight control system direct mode check was performed 12 minutes after 
takeoff with application of control surface pulses from the rotational hand 
controller and the rudder pedals. A flutter test was performed at 19 minutes 
elapsed time at a velocity of approximately 180 knots. This test involved 
three orbiter control surface inputs, with a 10-second period between each 
input. Four minutes later, the orbiter speed brakes were deployed to 60, 80 
and 100 percent with a pause between each setting for rudder deflection tests 
and flight assessment. A control stick steering stability and polarity check 
was Initiated at 38 minutes elapsed time. This test Included orbiter control 
surface Inputs (low amplitude inputs and limited) from the rotational hand con- 
troller and rudder pedals while operating in the pitch, roll, and yaw control 
stick steering modes. The flight was terminated about 10 minutes after com- 
pletion of the test. Total flight time was about 56 minutes. The altitude 
profile for captive-active flight lA is shown in figure C-6. 
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Orbiter flight control system direct mode check 
I — Flutter check at 180 knots 



Elapsed time from brake release, min 
Figure C-6.- Captive-Active Flight la altitude profit 



C»2.2 Captive-Active Flight 1 


A flutter test was performed beginning about 3 minutes after takeoff at an air- 
speed of about 230 knots, first with orbiter control surface nravements, then 
with carrier aircraft control surface movements. The orbiter speed brakes were 
then deployed to the 60, 80 and 100 percent positions with a pause between each 
setting for rudder deflection tests and flight assessment. 

Approximately 18 minutes into the flight, auxiliary power tmit 1 was activated 
as planned. There was an increase in the rate of fuel usage for the unit about 
25 minutes after activation. It was determined postflight that failure of the 
auxiliary power mit 1 fuel pump bellows seal had caused significant hydrazine 
leakage. 

Upon reaching an altitude of approximately 23 000 feet and a speed of 270 knots, 
a high-speed flutter test was performed. This sequence was followed by a speed 
brake buffet test conducted between 23 000 and 18 700 feet at a speed of 270 
knots. These tests were performed in the same sequence as the tests at 230 
knots except that the speed brake settings were reduced to 10-percent incre- 
ments from 60 to 100 percent deflection because of nearly saturated instrumen- 
tation. These tests were completed about 34 minutes into the flight and the 
carrier aircraft climbed to 24 200 feet in preparation for a separation data 
run. Pushover occurred at about 43 minutes. During the run at 270 knots , the 
orbiter elevons were deflected 1.5* in both directions from the trim setting 
and the ailerons were deflected 1®. The data run was terminated by "abort 
separation" at about 17 700 feet. The carrier aircraft then regained an alti- 
tude of 20 500 feet for an autoland fly-through test. Pushover for this test 
occurred about 54 minutes Into the flight with the vehicle in a 9* glide slope 
and flying at a speed of about 225 knots. Total flight time was about 63 min- 
utes. The altitude profile for captive-active flight 1 is shown in figure C-7. 
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Elapsed time from brake release, min 
Figure C-7.- Captive-Active Flight 1 altitude profile. 



C.2.3 Captive-Active Flight 3 


The third flight proceeded as planned until auxiliary power unit 1 was activ- 
ated about 16 minutes after takeoff. Four minutes after activation, the caution 
and warning system indicated an over- temperature condition of the exhaust gas 
duct and the orbiter crew immediately shut down the unit. An orb iter flight 
control system check was performed beginning 26 minutes into the flight. This 
check was followed by a TACAN long-range test about 2 minutes later. Special- 
rated thrust was initiated upon reaching an altitude of about 28 000 feet. As 
the vehicle reached a maximtnn altitude of 30 300 feet, a state vector update 
and a pre-separation check were made. Pushover was initiated approximately 
48 minutes into the flight. The practice separation run was normal and "abort 
separation" was called about 1 minute after pushover at an altitude of about 
25 600 feet. The free-f light approach and landing profile then was simulated. 
The right and left air data probes were stowed and redeployed just prior to 
landing. During carrier aircraft rollout, at approximately 124 knots, the or- 
biter landing gear were deployed by the backup systems because of the auxili- 
ary power unit 1 shutdown. The altitude profile for captive-active flight 3 
is shown in figure C-8. 
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Elapsed time from brake release, m!n 
Figure C-8.- Captive-Active Flight 3 altitude profile. 


APPENDIX D - VEHICLE MASS PROPERTIES 
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TABLE D-I.- CARRIER AIRCRAFT /ORBITER APPROXIMATE GROSS WEIGHTS 


Test 

Weight X 

1000, lb 

Takeoff 

Landing 

Taxi runs 
1 

583 


2 

581 

- 

3 

575 

- 

Captive-inert flights 
1 

585 

508 

2 

626 

503 

3 

602 

506 

4 

591 

514 

5 

552 

499 

Captive-active flights 
lA 

576 

541 

1 

558 

514 

■3 

557 

515 

Free flights 
1 

551 

513 

2 

549 

498 

3 

555 

515 

4 

567 

513 

5 

570 

516 
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TABLE D-III.- ORBITER 101 CENTER OF GRAVITY AT TAKEOFF 
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TABLE D-V.- OEBITER 101 CONSUMABLES - CAPTIVE-ACTIVE FLIGHTS 


System/ Consumab les 

Quantity, lb 

CA- 

-U 

CA- 

■1 

CA- 

■3 

Loaded 

Landing 

Loaded 

Landing 

Loaded 

Landing 

Fuel cells 







Oxygen 

125 

96 

130 

105 

130 

105 

Hydrogen 

11 

7 

11 

8 

11 

8 

Hydraulic subsystem 







Water 

483 

440 

483 

423 

483 

423 

Active thermal control 







Ammonia 

834 

374 

830 

450 

770 

450 

Auxiliary power units 



j 




Hydrazine 

873 

328 

873 

375 

873 

454 

Pressurant gas 

4 

4 

4 

4 

4 

4 

By-product water 

2 

2 

2 

2 

2 

2 

Waste water 

23 

54 

23 

54 

23 

54 
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TABLE I>-VII.- ORBITER 101 BALLAST 
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APPENDIX E - FLIGHT TEST REQUIREMENTS SUMMARY 
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TABLE E-I.- FLIGHT TEST REQUIREMENT SUMMARY FOR GAPTIVE-INERT FLIGHTS 


Requirement 


Accomplished 


Number 

Title 

CI-1 

CI-2 

CI-3 

CI-4 

CI-5 

Structures 

S-l 

Taxi loads 

- 

- 

Yes 

Yes 

- 

S-2 

Empennage Strain and Vibration 

- Yes 

Yes 

Yes 

Yes 

- 

S-3 

Buffet Boundary 

Yes 

Yes 

Yes 

Yes 

- 

S-4 

Orbiter Attach Loads 

Yes 

Yes 

Yes 

- 

Yes 

S-5 

Flutter Clearance 

Yes 

Yes 

Yes 

- 

- 

Performance 

P-1 

Four-Engine Takeoff 

Yes 

Yes 

Yes 

Yes 

Yes 

P-3 

Low Speed Drag 

Yes 

- 

Yes 

- 

- 

P-4 

Climb 

Yes 

Yes 

Yes 


- 

P-5 

Cruise Performance 

- 

Yes 

Yes 



P-6 

Air Data System Calibration 

Yes 

Yes 

Yes 

- 

- 

P-8 

Minimum Safe Operation Speeds 

Yes 

Yes 

Yes 


- 

P-9 

Minimum Control Speed 

- 

- 

Yes 

- 

- 


Stability /Handling Qualities 


H-1 

Longitudinal Stability and Handling 
Qualities 

Yes 

Yes 

Yes 

Yes 

- 

H-2 

Lateral-Directional Stability and 
Handling Qualities 

Yes 

Yes 

Yes 

Yes 


H-3 

Flight Control Systems 

Yes 

Yes 

Yes 

Yes 

- 

H-4 

Verification of Aerodynamic Data Base 

Yes 

Yes 

Yes 

- 

- 

H-5 

Separation Profile Boundary 

- 

- 

- 

Yes 

Yes 




Engine Stability 


VOR/LOC, UHF, VHF 


Mechanical Systems 


Electronics 


Operational Systems 




Yes Yes 


Yes Yes Yes I Yes 


Functional Check Flight 














































TABLE E-II.- FLIGHT TEST REQUIREMENT SUMMARY FOR CAPTIVE- ACTIVE FLIGHTS 


Requirement Accomplished 

Number Title CA-IA CA-1 GA-3 



Free Flight Profile Simulation - - Yes 

Data Gathering Flight Test Requirements 


OSHVOOlg 

747 Horizontal Tail Loads 

- 

Yes 1 


45HV001 

Fuel Cell Perfonnance 

Yes 

Yes 1 

- 

38HV002 

Window Conditioning 

- 

Yes 1 

- 

71HV003 

Inertial Measurement Unit Performance 

Yes 

Yes 

- 

71HV004a 

Air Data Probe Deploy 

- 

-- 

Yes 

72HV001 

Computer Performance 

Yes 

Yes 

- 

90HV005 

UHF Voice Communications Link 

Yes 

- 

- 

61HV001 

ALT Atmospheric ilevitalization Subsystem 
Performance 

Yes 

Yes 


63HV001 

ALT Active Thermal Control Subsystem 
Performance 

Yes 

Yes 

- 

73HV001 

Displays /Controls 

Yes 

- 

- 

74HV002 

Microwave Scan Beam Landing Performance 

- 

Yes 

- 

74HV003 

Operational Telemetry Downlink 

Yes 

- 

- 

74HV004 

TACAN 

- 

Yes 

- 

75HV001 

Flight Recorders 

Yes 

- 

- 

76HV001 

Electrical Power Distribution 

Yes 

Yes 

- 

91HV002 

Auxiliary Power Unit Hydraullcs/Flight 
Control 

Yes 

Yes 


91HV003 

Mated Gear Deployment 

- 

- 

Yes 
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TABLE E-III.- FLIGHT TEST REQUIREMENT SUMMARY FOR FREE FLIGHTS 


Requirement 

Accomplished 

Number 

Title 

FF-l 

FF-2 

FF-3 

FF-4 

FF-5 

Primary Flight Test Requirements 

07HV001a 

Orbiter Aerodynamics Performance 
Characteristics 







L/D Determination 

Yes 

Yes 

Yes 

- 

- 


Landing Performance 

Yes 

Yes 

Yes 

- 

- 


Tall-Cone-Of f Conf igur at ion 

- - 

- 

- 

Yes 

— 

07H7001 

Longitudinal and Lateral Inputs With: 






b/c 

Two Speed Brake Positions 

- 

Yes 

Yes 

- 



Tail Cone Off, Angle of Attack 

- 

“ 

- 

Yes 

- 


Sweep, Aerodynamic Stick Inputs, 
Rudder Kick and Speed Brake De- 
flection 






OSHVOOlb 

Flutter, Vibration and Acoustics 







Free Flight (Programmed Test Inputs) 

- 

Yes 

Yes 

- 

- 


Tall-Cone-Off, Captive Flight 

— 

— 

— 

Yes 

— 

SlHYOOla 

Landing Rollout Tests 







Coasting Periods 







Low Speed 

Yes 

- 

— 

“ 



High Speed 
Braking Hard 

Yes 


Yes 




Low Speed 

- 

Yes 

- 

Yes 

- 


High Speed 
Nose Wheel Steering 

■ 

Yes 

Yes 

Yes 



Low Speed 

Yes 

- 

- 

— 

— 


High Speed 

Aerodynamic Steering 




Yes 



Rudder 

Yes 

- 

— 

— 

— 


Aileron 

- 

Yes 

- 

- 

— 


Paved Runway Landing 

— 

- 

— 

— 

Yes 

SlHYOOlb 

Differential Braking (Steering) 

- 

Yes 

Yes 

Yes 

- 

51HV003 

Landing Rollout Dynamic Stability 







Lakebed 

Yes 

Yes 

Yes 

- 

— 


Paved Runway 

— 

— 

— 

— 

Yes 

71HV001 

Autoland 







Closed Loop (Minimum 20 sec) 

- 

- 

Yes 

- • 

— 


Tail-Cone-Off, Open Loop 

- 

— 

— 

Yes 

Yes 

79HV007a 

Control Stick Steering Longitudinal 
Control and Response/Programmed 
Test Inputs (High and Low Speed, 

Two Speed Brake Positions) 







Forward c.g. 


Yes 

“ . 

- 

— 


Aft c,g. 

- 

- 

Yes 

- 



Tail-Gone-Off , c.g. near OFT-1 

— 

— 

— 

Yes 

— 










TABLE E-III.- FLIGHT TEST REQUIREMENT SUMMARY FOR FREE FLIGHTS - Continued 


Number 


Requirement 


Title 


Accomplished 


FF-1 FF-2 FF-3 FF^4 FF-5 


Primary Flight Test Requirements 


79HV007b 

High-'Rate Pitch Response 


' 




Forward c.g. 


Yes 

- 

- 


Aft c.g. 

- 

- 

Yes 

- 

79HV007C 

Control Stick Steering Lateral- 
Directional Programmed Test Inputs 
(High and Low Speed, Two Speed Brake 
Positions and Windup Turn) 


i 




Forward c^g. 


Yes 




Aft c.g. 



Yes 

- 


Tail-Cone-Off, c.g. near OFT-1 

- 

- 

- 

Yes 

79M007C 

Initial Flare Capability 

Yes 

- 

- 

Yes 


Anti-Skid Performance After Adjust- 

— 

— 


Yes 


ment 





79M013a 

In and Out of Autoland Switching 
Transient 

- 

- 

Yes 

- 

90H\T001 

Practice Separation, Tail-Cone-Off, 
Captive Flight 

- 


- 

Yes 

91HV001 

Manual Landing Rollout Control 






Forward c.g. 

Yes 

— 




Aft c.g. 


- 

Yes 


DFRC 

(SCA) 

Mass Damper System Checkout 

— 

— 

Yes 

1 

1 


Data Gathering Flight Test Requirements 


; ' 

OSHVOOla 

Compartment Venting and Aerod3mamic 
Pressure 

Yes 

' ' ■ 1 

Yes 

- 

OSHVOOlc 

Primary Structiiral Response 

Yes 

Yes 

- 

38HV002 

Window Conditioning System 

Yes 

Yes 


45HV001 

Fuel Cell Performance 

Yes 

Yes 


46HV001 

Auxiliary Power Unit and Hydraulics 
Performance 





Control Stick Steering Mode 

Yes 

— 



Automatic Mode 

- 

- 

Yes 

51HV004 

Landing -Gear Deployment 

Yes 

Yes 


51H7005 

Landing Loads/Strut Performance 

Yes 

Yes 

Y^s 
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TABLE E-III.- FLIGHT TEST REQUIREMENT SUMMARY FOR FREE FLIGHTS - Concluded 


Requirement 

Accomplished 

Number 

Title 

FF-l 

FF-2 

FF-3 

FF-4 

FF-5 

Data Gathering Flight Test Requiranents 

61HV001 

ALT Atmospheric Revitalization 
Subsystem 







Performance 

Yes 

- 

— 

- 

- 


Dual Fan Cooling Performance 
(Cabin and Avionics Bay) 

■ 

Yes 




63HV001 

ALT Active Thermal Control Subsys- 
tem Performance 

Yes 

■ 

— 

— 

— 

7m003a 

Inertial Measurement Unit Performance 

Yes 

Yes 

- 

■ - 

- 

71HV003b 

Orbiter Navigation 

Yes 

Yes 

Yes 

- 

- 

71HV004a 

Air Data Subsonic Performance 

Yes 

Yes 

Yes 

- 

- 

7lHV004b 

Development Flight Instrumentation 
Air Data Calibration 

Yes 

Yes 

Yes 

■ 

- 

72HV001 

Comput er Per f o rmance 

Yes 

Yes 

Yes 

- 

- 

73H7001 

Displays /Control Subsystem 

Yes 

- 

- 

- 

- 

74HV002 

Microwave Scan Beam Landing System 
Performance 

Yes 

— 

Yes 

— 

— 

74HV003 

Operational Telemetry Downlink 
Performance 

Yes 

i 

j 

— 

— 

— 

74HV004 

TACAN 

i 

Yes 

Yes 

- 

- 

- 

74HV005 

Radar Altimeter Performance 

Yes 

Yes 

- 

- 

- 

75HV'0Q1 

Flight Recorders 

Yes 

- 

- 

- 

- 

76Hy001 

Electrical Power Distribution and 
Control 

Yes 

Yes ! 

— 

— 

— 

79HV017 

Control Sensor Perfonnance/Location 

Yes 

Yes 

- 

- 

- 

90HV004 

Orbiter/ 747 Separation 

Yes 

- 

- 

- 

- 

90HV005 

UHF Voice Communications Link 

Yes 

- 

- 

- 

- 

91HV002 

Auxiliary Power Unit Hydraulics/ 
Flight Control 

Yes 

-Mi 

Yes 

mm 

mm 
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TABLE G-I.- APPROACH AHD LAMDIBG TEST FLICTI PEDBL0I SHMMAKI 


Tracking 

number 

Statement 

, Cause 

Corrective action 

Status 

Reference 

Captiye-Active Flight lA 

1 

Inertial measurement unit 
1 would not go to 
"operate” during pre~ 
fli^t checks 
(June 17, 1977). 

Solder did not adhere to 
power supply transistor 
lead because of ijnproper 
metallurgical bonding. 

New parts mil be screwed! 
prior to soldering to en- 
sure that leads are not 
oxidized- Transistors in 
all IHH’s are being re- 
placed by transistors with 
good lead solder wtting 
for OV-102 and subsequent. 

Closed 

JSC-13864, 
par, 7.1.2 

2 

General purpose coB^uter 
3 failed during pre- 
flight checks (June 17, 
1977). 

Troubleshooting could not 
isolate the problem and 
analysis could not deter- 
mine the cause. 

Failed unit was replaced 
by a spare and sent to 
vendor for troubleshoot- 
ing. Unit was acceptance 
tested and sent back to 
Palmdale as a spare . 

Closed 

JSC-13045, 
par. 6.6 

3 

No commands were seen 
on backup flight control 
system in response to 
Pilot’s speed brake hand 
controller. 

Indication was normal 
for this flight control 
system configuration. 

The Backup Flight Control 
System Flight Program 
Requirements Document was 
corrected to reflect the 
flight program coding. 

Closed 

JSC-13045, 
par, 3.5.7 

4 

Cabin vent valve was in- 
operable. 

A GSE cover used for the 
cabin leak check had not 
been removed prior to 
flight. 

The ram air valve was 
used to control cabin 
pressure during flight. 
A test variance was 
added to the cabin leak 
check procedure. 

Closed 

JSC-13045, 
par. 3.6 

5. 

Hydraulic system 1 water 
boiler steam vent line 
temperature reading was 
low. 1 

The 33-watt heater 
group was Inoperable. 

The 33-watt heater group 
was not required for ALT. 
Parallel redundant heater 
circuits to be eliminated 
In redesign for OV-102. 
Current measurements to 
verify operation of each 
heater and all functional 
paths to be verified. 

Closed 

JSC-13864, 
par, 7.1.1 

6 

Film In cabin data ac- 
quisition camera 1 
broke. 

"Softness" of black- 
and-white film coating 
resulted in debris build- 
up in critical clearance 
areas of film trans- 
porter. 

Color f ilm, which has a 
harder coating, was used 
on next flight. Accept- 
ance testing procedures 
were changed and black- 
and white film was xised 
for subsequent flights. 

Closed 

JSC-13045, 
par, 3.8 

7 

Exhaust plume from aux- 
iliary power unit sys- 
tems 1 and/or 2 ignited 
after landing. 

Proximity of exhaust 
ports for auxiliary 
power units 1 and 2 
and sinailtaxieous opera- 
tion of units 1 and 2 
may contribute to the 
cause of postlanding 
plume ig^iitlon. 

Criteria were established 
limiting ground operations 
that include simultaneous 
operation of auxiliary 
power units 1 and 2 after 
a plimie has been observed. 

Closed 

JSC-13045, 
par. 3.3.1 

8 

No data on pitch channel 
of aerodynamic coeffici- 
ent instrumentation 
package. 

Pitch channel was in- 
operable. 

Unit was removed and re- 
placed for CA-3, Unit 
was supplied by DFRC as 
GFE. 

Closed 

ALT Problem 

Report 

7/18/77 

1 
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TABLE G-I.- APPROACH AND LANDING TEST FLK3IT PROBLEM SIBIMARY - Continued 


Tracking 

nu333ber 

Statement 

Cause 

Corrective action 

Status 

Reference 

Captive-Active Flight 1 

9 

Alert message "HSI TRANS 
SW R” was displayed to 
the crew. 

The system performed as 
designed. Fourteen 
switches may catise com- 
puter to generate momen- 
tary nuisance alerts. 

Crews were infom^d 
of potential nuisance 
alert ij^ssages. 

Closed 

JSG-13045, 
par .6.2 

10 

A built-in test equip- 
ment (BITE) fail indi- 
cation was observed for 
inertial measurement 
unit 2. 

The indication was due 
to a difference in pri- 
orities allocated to 
two of the software mod- 
ules during ground check- 
out and a miscompare re- 
sulted. 

. 

Tests verified that flight 
software priorities pre- 
vent this condition from 
occurring in flight- 

Closed 

JSG-13045, 
par. 3.5,6 

11 

Orbiter intercom volume 
was extreis®ly low when 
other coBnaunications 
chasonels were set to 
proper listening levels. 

Improper audio balance 
resulted In low Intercom 
volume. 

Audio system was rebal- 
anced by reducing the 
carrier aircraft UHF gain 
and adj listing the Orbiter 
receiver levels internally, 
CA-3 communications were 
improved but the problem 
still existed. The levels 
were readjusted for free 
flight and performance was 
verified during free flight 
1. 

Closed 

JSC-13045, 
par 3,5.3 

12 

Coimnander’s attitude 
director indicator roll 
display failed. 

Roll axis servo motor 
bearings were damaged 
prior to Installation 
in the attitude direc- 
tor Indicator. 

Indicator was replaced by 
a spare. 

Closed 

JSC-13045, 
par, 6.3 

13 

Auxiliary power unit 1 
fuel ptmip bellows seal 
failed and fuel was in- 
gested into aft bay 
causing wiring damage. 

Bellows seal failure re- 
sulted in excessive hy- 
drazine leakage to the 
drain system. 

i 

1 

i 

An alternate design using 
an elastomeric seal in 
place of the bellows de- 
sign was used in all auxil- 
iary power units for subse- 
quent flights. Damaged 
wiring was repaired. Seals | 
were added to aft fuselage 
doors and panels. Vent ^ 

screen frame was inverted 
to direct flow around vent. 

Closed 

1 

1 

JSC-13045, 
par, 6.4 

14 

Right-hand outboard 
elevon accelerometer 
measurement (V08D9737A) 
failed. 

Ihidet ermine d . 

None. Hsasurement was not 
mandatory for subsequent 
flights. 

Closed 

JSC-13045, 
par. 3.5.2 

15 

Left-hand outboard 
eleven primary delta 
pressure measurement 
(V58P0868A) was inter- 
mittent. 

Undetermined 

None for ALT. Measurement 
was not mandatory for sub- 
sequent flights . The sys- 
tem is fail-safe with the 
remaining channels. 

Open 

JSC-13045, 
par. 6.7 

16 

Microwave landing sys- 
tem 3 error message 
occurred. 

Hardware and software 
operated normally. 

Crew procedures were de- 
veloped to detune the 
MLS*s should the error 
messages re-occur. Begin- 
ning with FF-2, redundancy 
management delta azimuth 
limits were opened to 
0.35*. 

Closed 

JSC-13045, 
par. 3.5.3 




TABT.R G-I.- APPROACH AHD LANDING TEST FLIGHT PROBLHl SUMMARY - Continued 


Tracking 

number 

Statement 

Cause 

Corrective action 

Status 

Reference 

Captive-Active Flight 3 

17 

Auxiliary power imit 1 
eahaust duct tea^erature 
measurement. (V46T0142A) 
went off-scale high and 
triggered the caution 
and warning signal. 

Sensor lead opened. 

Fill insulation was added j 
to protect the copper lead 
from the high teu^rature 
of the boss on the exhaust 
duct and provide support. 
Readout of redundant tem- 
perature measurements was 
provided in cabin. A more 
durable thermocouple probe 
sensor will be Installed 
on OV-102. (See item 57.) 

Closed 

JSC-13864, 
par. 7.1.4 

18 

TACAH 3 receiver failed 
to track properly. 

A defective solder bridge 
was found in a transistor 
in the ACC loop. Experi- 
ence with existing units 
Indicates that this was 
not a generic problem. 

Unit was repaired, rein- 

installed and retested. 

■ 

Closed 

JSC-13045, 
par. 3.5.3 

19 

Flight heading and bear- 
ing ^re erratic on both 
horizontal situation in- 
dicators. 

Bearing problem was iso- 
lated to TACAH "glitches'* 
Heading transient was 
caused by a software com- 
putation problem. 

TACAN data will be filtered 
for navigation on OFT. Tlie 
heading card problem has 
been corrected in the OFT 
software. 

Closed 

JSC-13045, 
par. 3.5.7 

20 

Altitude rate niters were 
erratic when using air 
data transducer assembly 
"(ADTA) data. 

Current hardware and/or 
software implementation 
provides unacceptable al- 
titude rate data for 1 
PR flight. 

A smoothing algorithm will 
filter noise in ADTA's 
pressure data on OFT. 

Closed 

JSC-13045, 
par, 3.5.7 

21 

1 

Hydraulic system 3 had 
an excessive pressure 
drop after shutdown. 

Manual dump valve was 
left in wrong position. 

Caution npte was added to 
procedure to verify tl»t 
valve is in proper orien- 
tation. 

Closed 

JSC-13045, 
par. 3.3.2 

22 

Instrumentation problems: 





a. 

Aft fuselage sidewall 
strain gage (V35G96) went 
off-scale high. 

Failed signal condi- 
tioner. 

Signal conditioner was 
removed and replaced. 

Closed 

JSC-13045, 
par. 3.5.2 

be 

Ammonia evaporator dis- 
charge temperature 
(V63T9152A) failed off- 
scale low. 

Defective splice, 

j 

Splice was repaired. 

Closed 

JSC-13045, 
par. 3.5.2 

c. 

Bultiiead 1307 X-axis 
(V08B9507A) and Y-axis 
(V08B95G8A) accelerom- 
eters were erratic during 
4-minute /^-l operation. 

Two loose contactors , 

Cbmiectors were tightened 
and secured. 

Closed 

JSC-13045, 
par. 3.5.2 

d. 

Auxiliary power unit 1 
X-axis accelerometer 
(V46D0180A) was erratic. 

Loose cable connector, 
recessed center pin, and 
loose transducer. 

Transducer, charge ain)li- 
fler, and coaxial cable 
were replaced. 

Closed 

JSC-13045, 
par, 3.5.2 

e* 

Auxiliary power unit 1 
Z-axis accelerometer 
(F46D0181A) was erratic. 

Ihidetertained. 

New lead was installed. 

Closed 

JSG-13045, 
par. 3.5.2 

23 

Hose landing gear door 
thruster triggering pawl 
did not function. 

Pawl inDvement resulting 
from pyrotechnic actua- 
tiott did not rotate the 
arm that releases the 
bungee spring. 

Operation of the spring 
bungee was not required 
for ALT. The system is 
being redesigned for OFT 
to eliminate the trigger- 
iiig pawl- 

Closed 

JSC-13864, 
par. 7.1.3 
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TABLE G-I.- APP^ACH AHD LANDING TEST FLIGHT PROBLEM SUMMARY - Continued 


Tracking 

number 

Statement 

Cause 

Corrective action 

Status 



Captive-Active Flight 3 - 

Continued 


24 

Cabin data acquisition 
camera 1 light was not 
visible. 

Li^t had been blanked 
out for use on Skylab 
and was not changed for 
ALT. 

Usable light provided 
for subsequent flights. 

Closed 

25 

Axuiliary power unit 1 
leaked 22 cc of fuel in 
about 4 minutes of opera- 
tion. 

High leak rate probably 
occurred during dynamic 
seating of seal compo- 
ents , Subsequent ground 
test resulted in leakage 
of 8 cc during 30 min- 
utes of operation. 

Leakage was within limits. 
No corrective action was 
required . 

Closed 

26 

Auxiliary power unit 1 
accelerometer data were 
indicative of random dbn- 
pact . 

Instrumentation problem, 
(See items 22c, 22d and 
22e.) 

See Items 22c, 22d and 
22e. 

Closed 

Free Flight 1 


27 

General purpose computer 
3 (F9) failed to synch- 
ronize during countdown. 

Problem was not dupli- 
cated in postflight test- 
ing but was isolated to 
the memory interface 
page. 

Memory interface page was 
replaced; computer was re- 
tested and reinstalled in 
vehicle. 

Closed 

28 

Microwave landing system 
errors were indicated 
during channel select 
operation in countdown. 

Errors were caused by 
bus initialization after 
PCM switchover and 
channel select switching. 

Flight procedures were re- 
vised to reduce potential 
of nuisance alarms. 

Closed 

29 

General purpose conq)uter 
2 <F8) lost synchroniza- 
tion at separation. 

Problem was caijsed by a 
solder crack in a defi- 
cient solder joint on 
the queue page. 

The manufacturing process 
was changed to ensure good 
solder wicking and the 
inspection procedure was 
Improved. All flight com- 
puters were retrofitted 
with pages that were man- 
ufactured using the new 
process. 

Closed 

30 

Equivalent air speed 
”o£f” flag was reported 
on Commander’s alpha/ 
Mach indicator during 
free flight 1, 

Problem was not isolated 
during ground test. 
Electronics unit could 
not be removed without 
disturbing other equip- 
ment. 

Electronics unit to be 
removed for testing in 
April 1978, 

Open 

. 31 

Main landing gear cao^ra 
1 and nose landing gear 
cas^ra 1 jammed. 

"Soft" coating on black- 
and-white film was de- 
graded by high tei^era- 
ture. 

Color film used in wheel 
well cameras on subsequent 
flights. 

Closed 

32 

! 

Main landing gear door 
hinge pin assembly was 
missing. 

Undersize retainer 
washers were specified 
on drawings. 

Larger washers were in- 
stalled on hinge pins of 
landing gear door hinges 
and clevis pins of the wing 
i:russ tube and aft spar. 
Drawings were corrected. 

Closed 

1 33 

Inertial measures^nt unit 
1 gyrocompass test indi- 
cated an. excessive gyro 
drift rate during pre- 
f light checks. 

Initial postflight tests 
were withla specifica- 
tion. Laboratory verif- 
ication tests indicated 
excessive gyro drift 
rate. i 

Unit was replaced for sub- 
sequent flights and re- 
turned to the vendor for 
further evaluation. 

Open 
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TABT.p G-I.- APPROACH AHD LAHDING TEST FLIOTT PROBISI SOMMAKY - Continued 


Tracking 

number 

Statement 

Cause 

Corrective action 

Status 

Reference 

Free Flight 1 - Continued 

34 

Instrumentation prpbleum: 





a. 

Freon coolant loop 2 ac- 
cumulator quantity meas- 
urement was intermittent 
(operational Inst. 
V63Q1330A). 

Intermittent wiring in 
M)M channel in PCM. 

Measurement output was 
reloaded on new HDK 
channel , 

Closed 

JSG-13864, 
par. 4. 2. 5. 2 

be 

Freon coolant loop 2 in- 
let pressure was inter- 
mittent (operational 
inst. V63F1308A). 

Generic contamination 
within pressure trans- 
ducer. 

None. System performance 
was determined . from flow 
and temperature data. 

Closed 

JSC-13864, 
par. 4.2. 5.2 

c. 

Frepn coolant loop 1 in- 
let pressure was inoper^ 
ative (operational Inst. 
V63P1108A) . 

Generic contamination 
within pressure trans- 
ducer. 

Replaced for FF-4. 

Closed 

JSC-13864, 
par. 4. 2.5. 2 

d. 

Main landing gear rights 
hand strut stroke indi- 
cator was inoperative 
(dev. fit. inst. 
V51H9231A) . 

Bent pin in connector. 

Connector was repaired. 

Closed 

ALT Problem 

Report 

8/25/77 

e. 

left inboard eleven ac- 
tuator channel 2 position 
indicator was inoperative 
(operational Inst. 
V58H0803C) . 

Open splice. 

Splice was repaired. 

Closed 

ALT Problem 

Report 

8/25/77 

f. 

Nose landing gear steer- 
ing actuator pressure 
transducer port 2 was in- 
operative (dev. fit. 
inst. V51P9128A). 

Return wire was not in- 
stalled. 

Wire was installed. 

Closed 

ALT Problem 

Report 

9/12/77 

g* 

Fuel cell 1 external 
coolant delta pressure 
was intermittent (dev. 
fit. inst. V45P9138A). 

Faulty transducer be- 
lieved to be the cause. 

Schedule committment for 
further fault isolation 
has not been established. 

Open 

ALT Problem 

Report 

12/12/77 

h. 

Right wingtip, aft, Z- 
axls accelerometer failed 
(dev. fit, inst. 
V08D9764A). 

i 

Inaccessib le . Attributed 
to sensor and/or wiring 
problem or loose connec- 
tor. Fault isolation not 
pursued because of cost/ 
schedule considerations. 

Procedures to be imple- 
mented for better quality 
control , Installation and 
protect ion. 

Closed 

ALT Problem 

Report 

10/7/77 

i. 

Right outboard elevon, 
outboard. E-axis accel- 
erometer failed (dev. 
fit. inst. V08D9737A). 

Loose connection. 

Connection was tightened 
and safety wired. 

Closed 

ALT Problem 

Report 

10/7/77 

j. 

Body flap, aft left, Z- 
axis accelerometer was 
noisy (dev. fit. inst. 
V08D9063A) . 

Loose connection. 

Connection was tightened 
and safety wired. 

Closed 

ALT Problem 

Report 

10/7/77 

k. 

Vertical stabilizer, 
right rear spar, Y-axis 
accelerometer failed 
(dev. fit. inst. 
V08D9791A) . 

Inaccessible. Attributed 
to sensor and/or wiring 
problem or loose connec- 
tor. Fault Isolation 
not pursued because of 
cost /schedule consider- 
ations. 

Procedures to be imple- 
mented for better quality 
control^ installation and 
protection. 

Closed 

ALT Problem 

Report 

12/12/77 

1. 

Acoustic measurement , 
mid fuselage surface, 
sta. 1300, microphone was 
erratic after separation 
(dev. fit. inst. 
V08Y9404A) . 

Itodetermined. Host prob- 
able cause was loose con- 
nector. 

Hpre positive connector 
locking technique to be 
used for OFT. 

Closed 

ALT Problem 

Report 

9/12/77 
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I&BLE G-I.- APPROACH AND LANDING TEST FLIGHT PROBLEM SUMMARY - Continued 


Tracking 

number 

Statement 

Cause 

Corrective action 

Status 

Reference 

Free Flight 1 - Continued 

34 

Instrumentation problems 
continued: 





m. 

Acoustic measurement, in- 
side cargo bay, sta. 640, 
microphone was erratic 
after separation (dev, 
fit. inst. V08Y9405A). 

Undetermined. Most prob- 
able cause was loose con- 
nector . 

More positive connector 
locking technique to be 
used for OFT. 

Closed 

ALT Problem 

Report 

12/12/77 

n. 

Ri^t rudder actuator , 
hinge moment strain gage 
was noisy (dev- fit. 
inst. V23G9022A). 

Inaccessible . Attributed 
to sensor and/or wiring 
problem or loose connec- 
tor. Fault isolation not 
pursued because of cost/ 
schedule considerations. 

Procedures to be incle- 
ment ed for better quality 
control, installation, 
and inspection. 

Closed 

ALT Problem 
Report 

12/12/77 

o. 

Left outboard eleven ac- 
celerometer failed (dev. 
fit, inst. V08D9729A). 

Inaccessible. Attributed 
to sensor and/or wiring 
problem or loose connec- 
tor, Fault isolation not 
pursued because of cost/ 
schedule considerations. 

Procedures to be imple- 
mented for better quality 
control, installation, and 
inspection. 

Closed 

JSG-13864 

par. 

4.2. 5. 2 

P« 

Main and nose landing 
gear accelerometers (18 
measurements) had bias 
shift at gear deployment. 

Bias shift was attributed 
to transient charge cur- 
rents entering amplifiers. 
Source of transient un- 
determined. 

Accelerometers will not 
be used on OV-102. 

Closed 

ALT Problem 

Report 

12/12/77 

q- 

Hydraulic system 2 water 
boiler inlet temperature 
measurement was erratic 
(dev. fit. inst. 
V58T9225A) . 

Water perculated into 
vent. 

None Required. 

Closed 

ALT Problem 

Report 

9/12/77 

r^. ' 

Right main landing gear 
trunnion strain gage data 
reversed (V51G9238A and 
F51G9240A) . 

Measurements were re- 
versed. 

None. Data good. 

Closed 

ALT Problem 

Report 

12/12/77 

s. 

Nose landing gear trun- 
nion strain gages read 
high by a factor of 2 
(dev. fit. inst. V51G9140 
and V51G9141) . 

Undetermined. 

Measurements were cali- 
brated for FF-4. 

Closed 

ALT Problem 

Report 

12/12/77 

t. 

Freon coolant loop 1 and 
2 heat exchanger outlet 
temperature reading was 
low (dev. fit. inst. 
V63T9071A and V63T9073A) . 

Ten5)erature sensor bias 
was influenced by heat 
exchanger mass. 

Tencerature bias will be 
adjusted analytically for 
OV-102. 

Closed 

ALT Problem 

Report 

12/12/77 

u. 

Aerodynamic coefficient 
instrunientation package 
accelerometers were noisy. 

Eight -hertz noise due to 
location of package. 

Package was relocated for 
FF-3. Flight data good. 

Closed 

ALT Problem 

Report 

10/7/77 

35 

Orblter UHF communica- 
tions were marginal on 
channel 259.7 megahertz. 

Intermittent connection 
in antenna. 

Antenna was replaced. 

Closed 

JSC-13864, 
par. 7.2.4 
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TABLE G-I.- APPROACH AND LANDING TEST FLIGHT PROBLEM SUMMARY - Continued 


Tracking 

number 


36 


37 


38 


39 


40 


41 


42 


43 


44 


45 


46 


Statement 

Cause 

Corrective action 

Status 

Reference 

Free Flight 2 

OPS 203 error message 
after separation. 

Most probably, electro- 
magnetic interference. 

Display electronics imit 
was replaced for FF-3. 
Display electronics unit 
cabling to be shielded on 
OV-102 and subsequent ve- 
hicles. 

Closed 

JSC-13864, 
par. 7.2.5 

Wideband tape recorder 
speed was erratic during 
landing rollout. 

Tape fluttered during 
braking due to 16-hertz 
vibration.* 

Vibration was reduced when 
brake *’chattering*’ was 
corrected for FF-3. 

Closed 

JSC-13864, 
par. 4 . 2 . 5 . .2 

Free Flight 3 

Orbiter UHF communica- 
tions were marginal and 
noisy on channel 259.7 
megahertz. 

Short in connection to 
antenna feed network. 

Antenna was replaced and 
opera ted satis fact orily 
for FF-4 and FF-5. An- 
tenna to be flush mounted 
for OFT. 

Closed 

JSC-13864, 
par. 7.2.4 

Carrier aircraft 13HF com- 
munications were erratic. 

Intermittently keyed hot 
microphone. Source of 
keying was undetermined. 

Clearance improved between 
DHF select s^tch and 
panel. Alternate comrauni- 
cations plan was developed. 

Closed 

ALT Problem. 

Report 

12/12/77 

OPS item 13 error message 
occurred during MSBLS 
selection 

Electromagnetic interfer- 
ence probably caused the 
display electronics uptiit 
to reject and log a crew 
keyboard entry as an il- 
legal key code. 

Display electronics unit 
cabling to be shielded on 
OV-102 and subsequent ve- 
hicles. 

Closed 

JSC-13864, 
par. 7.2.5 

Orbiter Pilot *s conaminl- 
cations were intermittent 
prior to carrier aircraft 
engine start. 

Source of problem was not 
identified. 

Communications *s panel on 
Pilot’s side was replaced. 
A newly developed communi- 
cations system will be in- 
stalled in OV-102 and sub- 
sequent vehicles. 

Closed 

JSC-13864, 
par. 7.2,6 

Fuel cell 1 condenser 
exit temperature was low 
after switchover to in- 
ternal power. 

Viton boots in the fuel 
cell condenser exit tem- 
perature control valves 
most likely swelled, 
causing a change in valve 
position and resulting 
in temperature shift. 

Viton boots for higher 
teii^erature valves are now 
presoaked to avoid swell- 
ing . Operation was 
within teaperatmre con- 
trol specification 
limits. 

Closed 

JSC-13864, 
par. 7.2.7 

Orbiter landing gear 
"chattered” during hard 
braking. 

"Chattering** was caused 
by I 1151 roper phase compen- 
sation In the anti-skid 
controller. 

Controller was modified to 
provide more phase lead 
and the gain was changed. 

Closed 

JSC-13864, 
par. 7.2,8 

Centerline camera actu- 
ated prematurely. 

Actuatx>r timer was inad- 
vertently started during 
ground assembly causing 
camera to start Iraaedi- 
ately after arming. 

Ground assembly proce- 
dures ^^re xaodified. 

Closed 

JSC-13864, 
par. 7.2.9 

Maintenance recorder 
tracks 8-14 and *T)ulk 
erase" were Inoperative, 

Undetennined. Trouble- 
shooting to be performed. 

None required for ALT, 
Recorder was returned to 
vendor for troubleshooting. 

Open 

JSC-13864, 
par, 7.2.10 

Auxiliary power unit gas 
generator chamber pres- 
sure indicated extraneous 
partial pulses. 

Transient voltage prob- 
ably Induced in APD con- 
troller 15-volt refer- 
ence power supply by 
electromagnetic Inter- 
ference, 

None. Pulses do not cause 
loss of speed control and 
canxust propagate to an 
overspeed condition. 

Closed 

JSC-13864, 
par. 4.2.3. 1 
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TABLE G-I.~ APPROACH AND LANDING TEST FLIGHT PROBLEM SUMMARY - Continued 


Tracking 

nuniber 

Stateioent 

Cause 

Corrective action 

Status 

Reference 

Free Flight 3 - Continued 

47 

Instrumentation problems: 





a- 

Nose landing gear strut 
stroke torsional load. 
No me^urement trace 
(dev. fit. Inst. 
V51G9137A) . 

Amplifier was over- 
ranged. 

Measurement deleted and 
replaced by V51G9136A. 

Closed 

ALT Problem 

Report 

12/12/77 

b. 

Right inboard eleven dif- 
ferential pressure. 
Measurement drifted and 
failed off-scale high 
(dev. fit. inst. 
V08P9779A). 

Inaccessible. Attributed 
to sensor problem. Fault 
isolation not pursued 
because of cost/schedule 
considerations . 

Iteasurement will not be 
used on OV-102 and type 
of transducer will be 
changed. 

Closed 

ALT Problem 

Report 

12/12/77 

c. 

Bight outboard eleven 
differential pressure. 
Measurement failed off- 
scale high at separation 
(dev, fit. inst, 
V08P9776A). 

Inaccessible . Attributed 
to sensor problem. Fault 
isolation not pursued 
because of cost/schedule 
considerations , 

Measurement will not be 
used on OV-102 and type 
of transducer will be 
changed. 

Closed 

ALT Problem 

Report 

12/12/77 

d. 

Auxiliary power unit 1 
X-axis accelerometer was 
Intermittent (operational 
inst. V46D0180A). 

Wiring connection was 
intermittent and opened 
on FF-4. 

Unknown. 

Open 


e. 

Auxiliary power unit 1 
Z-axis accelerometer was 
intermittent (operational 
inst. V46D0181A). 

Wiring connection was 
intermittent. 

Unknown . 

Open 


f. 

Auxiliary power unit 3 
X-axis accelerometer 
failed at separation 
(operational inst. 
V46D0380A) . 

Wiring connection was 
Intermittent , Operated 
on FF-4 with some drop- 
outs . 

Ihiknown., 

Open 


Free Flight 4 

48 

OPS 201 error message 
on display electronics 
mit 2 durii^ countdown. 

Electromagnetic inter- 
ference probably caused 
the display electronics 
unit to reject and log 
crew keyboard entries as 
illegal key codes. 

Display electronics unit 
cabling to be shielded 
on OV-102 and subsequent 
vehicles. 

Closed 

JSC-13864, 
par. 7.2.5 

49 

Frequency shifts occurred 
on downlink. 

Shift was probably due to 
sensitivity of S-band 
transmitter to low temr- 
perature. 

S-band transmitter was 
replaced. New test 
selection of components 
will reduce sensitivity 
to low temperature. 

Closed 
for ALT 
only 

JSC-13864, 
par. 4. 2. 5. 3 

50 

Centerline camera actu- 
ated prematurely. 

Variance in baroswitch 
trigger points and in 
local atmospheric condi- 
tions in conjunction with 
lower rate of climb prob- 
ably caused premature 
actuation. 

Delay logic was Increased 
to 5 minutes after arm 
signal and acttiator timer 
was replaced. 

Closed 

JSC-13864, 
par. 7.2.9 

51 

I^ft main landing gear 
brake lining and heat 
sink were damaged. 

thidetermined , 

Brake linings replaced. 
Brakes operated properly 
on FP-5; however, four car- 
bon lining segments on 
left inboard brake had 
chipped edges on unloaded 
side. 

Open 

JSC-13864, 
par. 7.2.U 
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TABLE G-I.- APPROACH AND LANDING TEST FLIGHT PRDBLM SUMMARY - Continued 


Tracking 

number 

Statement 

Cause 

Correct Ive act ion 

Status 

Reference 



Free Flight 4 - Contini^d 

52 

Instrumentation problems: 





a. 

Freon coolant loop 1 
pump inlet pressure 
transducer was erratic 
(operational inst. 
V63PU08A) . 

Contamination within 
transducer. 


Open 

JSC-13864, 
par. 4. 2.5. 2 

h. 

Left main landing gear 
accelerometer spikes 
noted during braking 
(dev. fit. inst. 
V08D9745) . 

Connector loose. 

Accelerometer w^ re- 
bonded. 

Closed 

ALT Problem 

Report 

12/12/77 

c. 

Five wing strain gages 
were inoperative (dev, 
inst. V12G934DA, 
V12G9341A, V12G9342A, 
V12G9343A, and V12G9344A) 

Gages were improperly 
wired. 

Gages rewired for FF-5. 

Closed 

ALT Problem 

Report 

10/25/77 

53 

Auxiliary power unit 1 
gear box leak. 

Most probable cause was 
dynamic gas leak through 
turbine shaft bellows 
seal. 

Corrective action not re- 
quired for ALT. Correc- 
tive action being consid- 
ered for OV-102 consists 
of using a double-damper 
turbine shaft bellows seal 
and gaseous nitrogen gear 
box repressurization sys- 
tem. 

Open 

JSC-13864, 
par. 4.2. 3.1 

54 

Carbon particles found 
in auxiliary power unit 
2 accumulator bottle. 

Not significant. Host 
likely was random accumu- 
lation from normal oper- 
ational wear and drain 
line contamination. 

Consideration is being 
given to improvements in 
processes to purge drain 
lines and seal cavities 
for OV-102. 

Closed 

JSC-13864, 
par. 4. 2.3.1 


Free Flight 5 


55 

Inertial measurement unit 
1 Y-axis accelerometer 
calibration was out of 
tolerance. 

Ifadetermined. 

IMU has been returned to 
vendor for evaluation. 

Op^ 

JSC-13864, 
par. 7.2.12 

56 

TACAN 3 failed to lock. 

Post flight onboard test- 
ing showed low sensitiv- 
ity. 

Additional troubleshooting 
to be performed. 

Open 

JSC-13864, 
par. 7. 2. 13 

57 

Axixiliary power unit 3 
exhaust duct temperature 
intermittently read zero. 

Instrumentation failure. 
Open in return lead at 
sensor junction 
(V46T0340A) . 

A more durable thermo- 
couple probe sensor has 
been procured for OV^102. 

Closed 

JSC-13864, 
par. 7.2.14 

58 

Main landing gear camera 
1 film had tom sprocket 
holes. 

Misaligned drive coupling 
caused film to jam. 

J 

Decal will he added to 
c^era warning to check 
for proper alignment of 
drive coupling during mag- 
azine installation. 

Closed 

JSC-13864, 
par. 7.2.15 

59 

Carrier aircraft aft 
camera 2 failed to trans- 
port film. 

Supply reel startup ac- 
celeration during hi^ 
inflight vibration caused 
film to disengage from 
sprocket teeth. 

Keeper was built around 
film sprocket, film speed 
was reduced, film thick- 
ness was increased, and 
film acceleration ranq> was 
lengthened. 

Closed 

JSC-13864, 
par. 7.2.16 
















































TABT.Ti'. G-I,- APPROACH AHD LAHDIHG TEST PLIGHT PROBLEM SUMMARY - Concluded 


Tracking 

number 

Statement 

Cause 

Corrective action 

Status 
L 

Reference 



Free Flight 5 - Continued 

60 

Hydraulic system 3 pres- 
sure was low during 
postlanding load test. 

Oadeterniined, Leak test 
could not be performed. 
Pump to be tested in lab- 
oratory after removal 
from OV-101. 

Unknown. 

Open 

JSC-13864, 
par. 7.2.17 

61 

Landing control problem. 

Pilot Inputs to control 
sink rate near landing 
resulted in large elevon 
motion and kept elevons 
rate-limited. 

Modifications being con- 
sidered Include revising 
priority rate limiting to 
always provide some com- 
bination of pitch and roll; 
capability , lower gains, j 
increase stick forces and 
reduce transport times. 

C^en 

JSC-13864, 
sec. 4.4 
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